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Suppl it January 14, 1909 
a 
‘ONTENTS. 1-25*Water-works, Daytona, Fla. -12-31 ATLANTA, BIRMINGHAM & ATLANTIC corporating this company with power ¢ 
2- 1 Well, Denison, Iowa. ote .. 12-81 Announcement is made of the appointment build a railway from a point betweer ! 
“sTRU! NEWS: P 2- 1eWater plant, Salts sburg. "Pa shies ane of H. M. Atkinson and P. S. Arkwright, re- city of - mouski, Que., and the wharf 
INS bad ecifications on Pie ....++- 9 2-2 Water-works, Hugo, Okla....... 1-14 spectively Pres. and Vice-Pres. of the road, Father Po int, to Edmundston, N. B., through 
List tracts Pending ..-------- H 2- 5 Pumping. engine, Kcnorha Wis.. 1-14 as receivers of the corporation the townships of Duquesne, Chenier, Bien 
As - ump, chlan enter, Wis..... 1- 7 7 att ; . arE . — . court, hobitelite and Rouillard It is also 
Ra 2- 5*Condenser, Key West, Fla.... 1-7 cana aa Rg hn ale met tei the intention of ‘this company to oper: te 
2-22*Pump, Winnipeg, Man. .. . 12- 3 150.000 acres of ry Mente ‘in Polk CO -~ “vessels on the navigable waters with which 
Tex aa a met pace Th gh sey eet S the proposed railway will connect, also to 
SEWERS. : hich = Bi Mn ge ae he a gone build telegraph and telephone lines, hotels, 
1-15 Sewer, Toronto. Ont............. 1-7 ‘to press reports. Also this syndicate es we ~* og ge is wel L. M. A ann 
1-15 Sewers, Detroit, Mich. . 1-14 Proposes to build a cut-off between Beau- cants ‘ ee ee 
1-15 Sewer system, Tonawanda. N. Y. 1-14 mont, Tex., and Dallas or Fort Worth and yp aes 5 
1-18 Sewer, New York i 1- 7. Will utilize the Beaumont & Great Northern STAMFORD & NORTHWESTERN.—J. L 
ng PlantS ..+--+erereees 1-18 Sewer. Roanoke. Va seis teats 1-14 and several cther railway properties in the McSPADDEN, of Fort Worth, Tex., has been 
is Capra coc eieh ths 4°" . 1-19 Sewer. Ashtabula. Boone i aaa 1-14 vicinity of Beaumont. awarded contract for building the first sec 
eee tenner os-s 15 1-19 Sewerage, East Point, Ga....... 12-81 CHICAGO, JOLIET & PACIFIC.—Incor- 08% ‘his railway. Company propeses to 
a FN a RECT SIESTA 1-20 Sewers, Toledo, Ohio............ 1-14 porated in Illinois to construct a railway a See Te. WS 
- NOTES ..02++- ermont to Dick Cit i 
pt . . Se 1-21 Sewers, etc., New York......... 1-14 from Chicago southwesterly and westerly 4 ans to Deeueee Sy, Tee. Company is 
ICATIONS ready to 1 he t t 
T ADE. PU CLINE eo a 1-21 Sewer system, Sylvania, Ohio.... 1-14 through the Counties of Will, Grundy, La S akeiiieltatee aoe aeaeeine ee ee 
ROPOSA peed cad sesh conned 1-21 Gane catch-basins, Boston, Sallee, Bureau, Henry and Mercer to Keiths- poten. - My en + He able be nu “gl be 
ee  ‘LtunatctWenkdees see etawiee 1-14 burg, Mercer County. The incorporators are aie 7 a va 
coNSTRUCTION NEWS. 1-22 Sewer, Louisville, Ky............ 1- 7 George Fuller, Isaac B. Fuller, William H mame 
— Vitrited pipe, _ ITE eT ET 1-14 Richardson and Charles F. Blue, all of Chi- ELECTRIC RAILWAYS 
- r pipe, ete., Leavenworth, cago. Capital, $50,000. oT ate 
Plans and Specifications on File. “es — we Ng ere ee ae CROWS NEST & NORTHERN.—C. 0. Dif- PORTLAND, ME.—John A. Jones, Lewis- 
that this work is advertised in 2- 8 Pipe, ete anff, Alta. 1-14 fenderfer, Ch. Engr., 622 Peyton Block, Spo- ton, . Me., Ch. Engr. of the Portland, Gray 
* dent Engineering News.) 2-15 nag ery - Hill, Ohio..... 1-14 kane, Wash., advises us that survey is made & Lewiston R. R. Co., informs us that the 
ngt 3. 8s wer, eo Falls, Mont........ 1-7 and negotiations now pending for new line proposed line to be built by this company 
The fol wing we (P.) _ age gene - ewer, rundy Center, Iowa..... 1-7 from Crows Nest. B. C., northward along = be = wiles long It wilk connect 
3.) € file and may see’ north fork of Michel Creek, 14% miles. Cap- sewiston, Auburn, New Gloucester, Gray, 
' The I nei ineering News epublishing Co., STREETS AND ROADS. ital is secured. Estimated quantity of ex- Cumberland, Falmouth and Portland. Sur 
0 Broadway, New York. 1-15 Road, La Fayette, Ind.......... 12-31 ecavation, 245,000 cu. yds. There will be two veys are made; right-of-way is not yet se 
See 1-15 Paving brick, Detroit, Mich. 1-14 truss bridges and nine timber tresties. Con- cured. E. W. Gross is Pres., Berlin, N. H 
oe Work. . issue. 7a Grading, | Cleveland. Ohio. ., 12-31 tracts probably will be awarded in April Noted last week 
lose. a oads i MGs 906 0636600 1-7 J. A. Williams is Pres., 610 Hyde Block, NORWICH CONN rotte t 
1-15*Dredging, Mobile, Ala. ....--(8:12 MY 1-18 Paving, Emporia, Kan.......... z 7 Spokane. Noted on Dec. 10. Chas. H. Brow ™ rf Nor ot R oy - 
> Building, New York, N. ¥ (8) -3 e : . Stems wh 
1-16 F &, 1-18 Paving, etc., Naperville, Il -7 3 RION & J JEST f rter t 
16 Pullvstructures, Chicago, fil..(S)1-14 1°18 Road, “indianapolis, Ind... a o, ELDORADO, MARION & SOUTHWEST for a charter f he Norwich & 
LogeDred zing, Bridgeport, go. 3. y12-24 1-18*Sidewalks Sihesmtn. “isha: 12.24 ERN.—Surveys are made and capital for treet Railway Co., which proposes t 
jontW-Wks., Dayféna, Fla...(P. ‘& 8.)12- 31 1-18 Street impvt., Jersey City, N. J.. 1-14 construction partly secured for the proposed from Norwich through Preston and Lé 
13 3) Elevator, Vallejo, Cal....... re". tare Meta we T.......... tag Ce ae Oe ee, re Oe ecamt 
. 1 Vi ined pipe, Leavenworth, el 1-19 Paving, Huntsvilie, Ala.......... 1-7 ge R. a ~— — — to ee BROOKLYN, N. Y.—Th outh Flatbush 
(S.)  ecccvvcsevessceseseccosess - 1-20 Roads, Marion, fe oe am “ : miles. . R. Colp, Marion, , is tailroad Co., capital $20,000, organized to 
». 5*Cond enser, ete., Key West, Fla. 1-20 Roads. etc., Mar : F Gen. Mer. ope rate a street surface electric road thi 
cescees coscee (S.) 1-7 1-20 Paving ro ge agg Md. z af HIDALGO & NORTHEASTERN.—See Na- ay Been f ~ the Brighton Beach } f 
1-20 Paving, Chicago, Ill........ aa 1-14 tional Lines of Mexico. ee a vee mlerated Raliread Co 
List of Contracts Pending. 1-21 Macadam, Columbus, Ohio... 1-14 LOS ANGELES HARBOR R. R.—Company Poerven ty “GAY, 2 and Biatbush Av 
-2 aving, etc., New York......... 1-14 will soon begin the construction of a rail- > - eae : cn te 
LIGHT, HEAT AND POWER PLANTS. = Strect tmprt.. Cinctanatl, Ohio. .12-31 road around the west basin of San Pedro ee ‘. He pal a sa v ae Bal 
: s. New York... 1- 7 oad machinery, Nort vam inner harbor, San Pedro, Cal. Condemna- ‘*°) a. + ay + 
: . Wiring, spe s Sam Houston, _ 1-28 denann OY See ae 12-31 tion proceedings have already been instituted eB ie? - a> & Saeiers ¢ » Pa 
0 ree eae a ee toe cua Rane yrading, etc., Annapolis, Md. 1-14 to acquire the right-of-way. Until recently NEW YORK, N. Y.—The Servi 
ght ple idge, Kan.... 1-14 Se Bead, Fowler, Tabs. cscccccccuces 1-14 the Los Angeles Harbor Railroad Co. has Commission has dismissed thi plication of 
‘) Light Bm =, ES ig. Pa.... 1-14 2-1 Roads, Greenfield, Ind........... 1-14 been owned by the Los Angeles Harbor Com- ~. co _York, New Haven & Hartford 
1-19 Power plant, East Point, Ga. .. .12-31 2- 1 Paving, Appleton, Wis.......... 12-24 pany. W. J. Arkell, Los Angeles, is the tailroa Co and the Harlem River & Por 
1-20 Elec. pump, Charleston, S. C..... 1-14 ;. | ee ge Olympia. Wash....... 12-24 promoter. pi oy — Co, for permission to elec 
15) Lamps, ete, Winnipeg, Man..... 1-14 2-2 Roads, Crawfordsville, Ind....-.- 1-14 MEXICO & COLORADO.—This company ‘Thy the Maricm River & Port Chester Rail 
9. 5 Lighting, St. Louis, Mo.......--- 1-7 2- 2 Roads, Vincennes, Ind........... 1-14 was recently incorporated by Walter Doug- — ommissioner Bassett had filed an 
“ 2- 3 Roads, Kokomo, Ind............. 1-14 jas, M. J. Brophy. M. J. Cunningham, FE. E. opinion that the commission had no jur 
BRIDGES. 2-3 Grading. etc., Cleveland, Obio.... 1- 7 Ellinwood and John Boler, of Bisbee, Ariz.., cation, SO oct en such an agpkitetion. The 
1-15 Bridge, St. Louis, Mo.......-. --12-31 9-18 — | orem —~" eRotPeesecese’ Le to build from Douglas, Ariz., to Courtland, Preece we eee Dome Pra 7 oo 
1-15 Bridge, Chicago, Ill.........+--- 12-31 Age as ge Soe 00 ae detatl ed tao é 35 miles. District ‘concurred in “the opit ic “ a1 1 
1-16 Superstructure, etc., Dayton, O. .12-31 MISCELLANEOUS. MOUNTAIN, VALLEY & PLAINS R. R.— by Commissioner Bassett, and will take ac 
1-18 Bridge repair, Youngstown, Ohio| 1- ; 1-15 Tile ditch, Jeff The following officers of this company, which tion similar to that taken by the commission 
1-18 Bridges, Cedar Rapids, Iowa..... 1-1 1-15°C e dite > efferson, Iowa....... 12-24 proposes to build from Cimarron, N. Mex., to. for the 1st District. Commissioner Bassett 
1-20*Superstructures, Chicago, Ill..... ti 1.15 on Eortland, OPO. code cvcce 11-26 Higgins. Tex.. 290 miles, and thence to Okla- decided that the railrcad could make th 
1-20 Bridge repair, . Ohio...... 1-7 1 “18*Dre er Mobii Ont. Se wnes sts Sem 8 homa City. Okla., an additional 160 miles, change without obtaining the approval of 
1-21 Bridges, Boston, Mass........... 1-14 145 Dredging. —— Ala......-.+-- 12-17 are Del W. Harrington, of Dalhart, Tex.,  cither commission. Noted on Dec. 2. 
1-22 Culvert, etc., Cincinnati, Ohio... 1-14 15 oe Te TR. ccciicsces = : Pres.; Ben. Boyce, Vice-Pres.; H. S$ NEW YORK N.Y Doi 
1-25 Bridges, Goderich, Ont..........- -14 Lis Ms oa ana, Ill. .....-.-+.+- Wanamaker, Secy. and Gen. Megr.. both of 4). Aonvenie ony NS A certificate of pul 
- 5 Bridge, Port Elgin, Ont.......... 1-14 118 and, coke, pig iron, Augusta, Ga. 1 “14 Amistad, N. Mex., and Jay M. Cogan, of  ,, me Nex — mk hecessity was granted 
} Rebuilding bridge, Ira, Ohio. .... 1-14 Street sweeping (Garbage), Mid- Canton, Ohio, Treas. The route to Oklahoma friway Co by the westcneter & Restos 
1.38 Bridge, Cedar Rapids, Iowa...... 1-14 2-35 Fame age OBIO. «ccc ecececcccecs 1-14 ity would be via Arnet, Seiling and Wa ae y ? nt yy the ; I ublic Service Comm 
1 29 Bridges, ete., Cincinnati, Ohio... 1- 7 _— — pone rg ag Pb bas EN 1-14 tonga, Okla. Noted fully on Dec. 31. — 3 a ° i J an. 7 The Commi 
1-30 Bridge, Dayton, Ohio, «se 2s0e 2: 1-14 anal supplies, St. Catharines, _; NATIONAL LINES OF MEXICO.—An- franchise to build the line, such franchise 
1-30*Bridge, Beaufort, Ohio. 2.2... 1-14 1-16 Diteh, Goshen, Ind. "-.:2...:.:..12-81 owncement is made that this system has having been granted by the Board of Est 
3. 3 r aoe Paris Ark. Ne cs 17 1-18 Cement, Chicago, on ee 12-31 taken over the railroad lines and other prop- mate. Certificates for the part the rou te 
ridges, Paris, teeeeee sees 1-18 Ditch, Des Moines, Ia. ......... 1-7 erty of the Hidalgo & Northeastern Railroad outside the jurisdiction of thé Yo ul Con 
BUILDINGS. 1-18 Supplies, Panama .............. 1-14 Co., and will hereafter operate them as a mission were granted by the Publ Service 
1-15 Asylum, St. Louis, Mo 1-14 1-19 Dredge, Toronto, Ont. .......... gee of the government railway merger sys- Commission, 2d District, on Jan. 6 The 
D AS ’ eeeeerenee » a 1-19 Hydraulic dredge, Toronto, Ont.. 1-14 em. Westchester Co.'s charter is owned by the 
1-15 Building, Mt. Weather, Va....... 1-7  1-20*Incineration plant, Boston, Mass.12-24 NEW YORK. WESTCHESTER & BOSTON Millbrook Company, and the Millbrook Com 
er aa ae 1-21 Tugboat, Detroit, Mich. ....... 12-31 (New York, New Haven & Hartford.)—See pany is owned by the New York New Haven 
1-1 Tons hall, North ld, “Ohi us 1-14 1-23*Dredging, Bridgeport, Conn...... 12-24 item under Electric Railways—“New York, & Hartford Railroad Co. The New Haven 
1iseHeyahed,” no aoe . RE 7 1-25 Cement, Plymouth, Mass. ..... 1-7 N. Y¥.” officials desire to build under the Westches 
1-19 Buildings, San Jose, “cai "i 12-31 1-25 Supplies, Panama .........-..--. 1-14 PANACEA R. R.—This company, which ‘¢? Charter and not under the Portchestor 
1-20 School, Wilkinsburg, ce: Le a PaMaMS .......-..0008: 1-14 will build a railway from a point on the ee gyre lve gyeneniod - a — a 
1-20 Bank, Nashville, Tenn........ 1-29 — pane gg ~ 3 ha talked on tig ee —— = — ay at na near that euberedibe 1h. cbt b Mg eae ‘ace 
» es . . me Sasha e seioe - Ss . 7 As ‘Ia., at @ rise ain £ eerti 
1 of Buln: eee 2-2 2- 1 Ditch, Sioux City, Iowa......... 1-14 or near Vereen Fla. 14 mites hes not caine of public convenience and necessity the 
< eee . a ~ - ¢ ° estchester (Ce y > » 
is phere Bags ae die. 7 2- 6*Removing wrecks, Boston, Mass.. 1-14 ateps yet toward letting contracts, Capital, Ww tchester » followed the order of the 
1-26 Post-office, Logan Uiah.........12-24 2- 6*Ditches, levees, Atkinson, Ill.... 1-14 50,000. The incorporators are W. EB. Smith os of Appeals, which last October handed 
1-28 Church, Bloomington 2 tie 9 2- 8*Fence, Prescott, Ariz. .......... 1-7 /pres., of Attapulgus. Ga.: C. C. Brown. of png I oo upholding the validity of 
1-30 Purchase pr permet ‘sent To. 2-10 Ditch, Logan, Ia. ...........«.. 1- 7 Rainbridge, Ga.; G. W. Hagan. of Iron City. a Bo ‘ ester franchise, attacked by the 
nto Ont. (Mis, PL). ’ 2-12 Drydock, Hawaii .............+-12-17 (Ga: §. Brinson. of Brinson. Ga.. and Thos Hh open , malnority _ stockholders. About 
1-20 FE evator, Wallejo, Cal... 2-15 Monument, Indianapolis, Ind..... 1-14 . Hall, of Tallahassee, Fla. The officers so oe See ge he has been spent on the 
1-20 Buildings, New London, Conn FOREIGN are W. E. Smith, Pres.: T. H. Hall, Vice- SSCECELOE ARO for right-of-way and other 
2- 1 Hospital, Los Angeles, * Cal. . ; Pres.; C. C. Brown, Secy. and Treas. — = ones, Seaes $700 on the Port 
U ’ r c ster. AS t lov. 26 he etitions 
2- 1*Post-office, Fayetteville, Ark. ...12-24 1-19 Ry. supplies, South Australia....12-31  pEORIA & GALESBURG.—Incorporated in of the N. Y.. Westchester & Bowen 
2-1 oo Ashley, Miss (Mfg. = oe" a eaeeaes ws en Illinois with capital stock of $100.000. The acted upon uapuhiy rong, A y — Go. 
2. 4 a" ) . e Co.geeeesesdiocss 2-15 Electric eaiieee aaa ee road is to be constructed from Peoria through Board of Estimate and Apportionment. New 
2-11 pital, "Regina, Sas! Be. ay, Beria ..«.++« + hare Peoria and Knox Counties to Galesburg. and York, were 'as follows. For a change of lin 
2- A Post-office, San Antonio, Tex..... 8- 1 Floating dock, Egypt .......... 12-31 from Peoria through Peoria: and Fulton petween 174th St. and the Hartem Po — 
2- 8 Post- -office, Clarinda, Piagess ore CIVIL SERVICE. Counties to Canton, Fulton County. Incor- its main line and a slight modificatic Pr a 
2-10 Quarters, New London, Conn.. porators and first Board of Directors: D Throgg’s Neck branch; and also acy oad ~ 
2-15 \-offlce, Shenandoah, Iowa. . 1-20 City Engr., Calgary, Can. ....... 7 M. Mayer, Arthur C. Black and S. F. At- t : 8) permit- 
2 ing the use of the overhead trolley syste 
eae Grand Rapids, Mich..... 1-14 1-23 Gas meter Inspect., New York. 12081 wood, Peoria: William K. Boone, Lima, (b) providing the city with ibe 8 aan 4 
2-17 tollion Salisbury, N. C...... 1-14 1-23 Draftsman, Albany, N. Y. --12- -31 Ohio; Homer T. Dick, Chicago. string three cables instead of furnishing the 
WATER-WORKS. 1-2 Bacteriologist. New York. N. Y. 112-31 QUEENSTOWN CO.—It ts stated that this city with two conduits; (c) permit ting con- 
ii 2- 3 Inspector Hulls, Galveston, Tex.. 1- 7 company proposes to build “a belt road eon- nections with two other rallways at a dis- 
aes, compressor, Dallas, Ter..... 1-7 2- 3 Civil & Hyd. Engr., Wash., D. C. 1-7 necting the new town of Queenstown, Ala., tance not exceeding 2,500 ft. instead of 1,000 
La ient, Portland, EE, on the main line of the Seaboard Air Line, ft.; (d) permitting connections with the ex 
io  — Ros 2, SRE 1-7 RAILWAYS. 12 miles east of Birmingham. with the Min- toting, raphe transit railway at West Farms 
é r Kan.. 1- eral branch of the Louisville & Nashville and the proposed rapid transit railway to be 
boa r tank, Wellington, Kan....12-31 ATHABASCA RAILWAY.—Application will! R. R. and with the Alabama Great Southern constructed on Westchester Ave.: (e) extend- 
1-18 r-works, Kingsland, N. J... 1-14 be made at the next session of the Canadian R. R. at Trussville, Ala, and also with the ing the time until Aug. 2, 1911, in which to 
1-19 ron pipe, Lyndhurst, N. J. 1-14 Parliament for an act extending the time for Seaboard, the Central of Georgia and the complete a four-track railway from the city 
V -works equip., East Point, building this projected line from Edmonton, Southern Railway at Leads. Ala. Proposi- line to 174th St. and until Ayg. 2, 1913, 
Ligew. cores dveveceeeceucecesss12-31  Alta., northeast, following the north bank of tions are desired from responsible contrac- for the construction of the line from 174th 
‘ works ~ mi T, the North Saskatchewan River to Township eS ae Thompson is bh wag and St. to the Harlem River. 
2)" wari," ‘Atusta, “Klan! 1. 1 7 meridian, thence northeast past Smoky Lane Ave. ee ee, PAO. Bares of Fie 
1-2] connections, "Fort 8. C.......+. 1-14 ~=to the Me —- a gy me _— - RIMOUSKI INTERNATIONAL.—Applica- Hollidaysburg & Bedford Springs Railway 
N nections, “ort” Hiaa- 1-14 , northerly direction rater — of the tion will be made to the Canadian Parlia- Co., succeeding Frank G. Patterson, former 


president 


and promoter of the new line. 
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Mr. Burns will begin the active work of 
building the new line for which a charter 
was granted more than two years ago to 
connect a number of the more important 
points east from Altoona. It is understood 
that the line will eventually be extended 
toward Pittsburg. Frederick W. Patterson, 
of Pittsburg, has been elected Ch. BEngr.; 
George W. Burke has been re-elected Secy.- 
Treas.; Thomas Maxwell has been re-elected 


Vice-Pres. The directors are John G. 
Burns, Thomas Maxwell, George W. Burke, 
Robert W. Ardary, J. Murray, H. E. 


Haller, Charles Paschadag, of Pittsburg, and 
Thomas H. Greevy, of Altoona. The line 
will be about 50 miles in length. 


WAYNESBURG, PA.—The Waynesburg & 
Monongahela Ry. Co. probably will let con- 
tract for building the first section of this 
projected road, from Millsboro to South 
Brownsville via Millsboro, a distance of 20 
miles, this month. Bquipment for operating 
the first complete section of the system will 
also be purchased. Construction will begin 
immediately after the awarding of these con- 
tracts. The line when completed will be 
about 95 miles in length, and it will extend 
through Waynesburg, Washington, Jefferson, 
Clatksville, Mariana, Millsboro, Fredericks- 
town, Mount Morris, Carmichaels, Rices 
Landing, Greensboro and South Brownsville. 
The power plant will be built at Waynes- 
burg, and the repair shops at East Waynes- 
burg. A subsidiary company will be orga- 
nized for furnishing power for lighting and 
heating. Headquarters, People’s National 
Bank Bldg., Waynesburg. Capital stock au- 
thorized, $84,000, to be increased to $3,000,- 
000; issued, $28,000. Company plans to pur- 
chase and operate the Sabraton Railway, 
which operates a line betwen Morgantown 
and Sabraton, three miles; to take over and 
construct the Uniontown, Brownsville & 
West Side Railway, now being built from 
Bridgeport through Brownsville and Union- 
town, and also the Brownsville, Masontown 
& Smithfield Street Railway, Masontown, 
Pa. W. J. Sheldon, 507 North Park Ave., 
McKeesport, Pa., is Engr. 

WAWASER, IND.—We are officially ad- 
vised that the Wawasee, Logonier -& La- 
grange Elec. R. R. Co. has awarded con- 
tract to W. C. ROSS, Chicago, Tll., for a 5- 
mile section from Cromwell to Ligonier. The 
line, as planned, will be 20 miles long, run- 
ning from Wawasee to Lagrange, Ind. J. 
N. Babcock is Pres., Topeka, Ind. 


DES MOINES, IOWA.—We are officially 


informed that the Chicago, Ottumwa & 
Western Ry. Co.’s line will be 90 miles 
long, connecting Des Moines and Ottumwa. 


BURNS & CO., 705 Isabella Bldg., Chicago, 
have contract for 20 miles. BURNS & CO. 
will purchase all materials, but duplicate 
bids must be sent to T. J. Avery, Pres. of 
c., O. & W. Ry., Albla, Iowa. F. R. Hoar 
is Ch. Engr., Iowa City, Iowa. Surveys are 
partly made and right-of-way and capital 
partly obtained. Noted on Oct. 22. 

HELENA, ARK.—The City Council has 
granted a franchise to build and operate a 
street railroad in Helena to J. W. Burks. 
Mr. Burks is industrial commissioner of the 
Business Men’s League and will transfer the 
franchise to an Indianapolis syndicate, rep- 
resented by Charles S. Hernly, of Indianapo- 
lis. Work is to be begun within 60 days, 
the first half mile track to be completed by 
July 1 this year, and all work completed 
by Jan. 1, 1911. The franchise is for 50 
years. Noted on Dec. 17. 


DALLAS, TEX.—J. V. Watkins, of Corsi- 


cana, Tex., and A. M. Collins and W. A. 
Davis, of St. Louis, are reported to have 
under consideration with Dallas business 
men ae plan to build an _ interurban 


electric railway from Dallas via Waxahachie 
to Corsicana, with a spur ten miles long 
from Waxahachie to Ennis and also from 
Corsicana to Palestine, Tex. The latter bine 
would be 60 miles long, and the total dis- 
tance from Dallas to Palestine 117 miles. 
Noted on Sept. 17. \ 


CHEHALIS, WASH.—City Council has 
granted a franchise for an electric railway 
to W. J. Patterson, Theo. Moss and A. 


Welsh, of Portland, Ore., who were recently 
granted a similar franchise in Centralia, 
Wash. Noted on Dee. 10. 


GRANTS PASS, ORE.—Construction on the 
Rogue River & Oregon Southern Ry. will 
begin probably about April 1. As noted on 
Nov. 19, this railway will be about 40 miles 
long. Capital stock, $1,000,000. H. B. 
Buddenborg, 511 Marion St., Seattle, Wash., 
is Pres.: G. A. Collins, Grants Pass, Vice- 
Pres., Gen. Mer. and Ch. Engr.; s. 
Blanchard, Denver, Colo., Secy. 


PASADENA, CAL.—The Pasadena Rapid 
Transit Co. has been incorporated to build 
an electric line between Los Angeles and 


Pasadena. Thé company is capitalized for 
$3,000,000. Incorporators are George H. 
Hayes, of Los Angeles; and E. J. Sheehan, 
W. H. Smith, Don C. Porter, E. H. May 


and Horace M. Dobbins, of Pasadena. 


PHOENIX, ARIZ.—The Phoenix, Tempe & 
Mesa Ry. Co. has been incorporated to build 
a local electric railway. The incorporators 
are Harry J. Bennett, I. Diamond, 8. J. 
Tribolet, L. M. Hoghe, M. L. Vieux, An- 
drew Niclson and Geo. Hageman. Noted on 
Dec. 3. 


WOODSTOCK, ONT.—We are officially ad- 
vised that the Peoples Ry. Co. has applied 
for a charter to build an electric railway 
from Woodstock to Arthur, via Berlin and 
Guelph with branch from New Hamburg to 
Stratford, Ont., 85 miles. No other steps 
have been taken: Jos. McNeil, 428 Traders 
Bank Bldg., Toronto, is interested. 


LIGHT AND POWER PLANTS. 


(* denotes that this work is advertised in 
Engineering News.) 


BIDDEFORD, ME.—The Pepperell Co. is 
making arrangements to install a 1,500-KW. 
600-volt Allis-Chalmers 60-cycle, turbo-gen- 
erator set in its factory to furnish electricity 
to operate its plant. Additional boilers will 
be installed in the boiler “apt. 


RUTLAND, VT.—The reservoir of the Rut- 
land Ratlway,” Light & Power Co. Il be 
doubled in capacity, it is stated. It is 
planned to raise the dam at Chittenden ten 
ft., and consequently to increase the capacity 
of the reservoir by more than 400,000,000 
cu. ft. The present dam is 40 ft. high. 
George S. Haley, Rutland, is Gen. Mgr. 


HARTFORD, CONN.—One bid was re- 
ceived by the Board of Contract and Supply 
on Jan. 4 for the lighting of the city streets. 
This was from the Hartford Blectric Light 
Co., which offered the following figures for a 
5-year contract: Are lights, Titanium type, 

a lamp supplied from underground sys- 
tem, and per lamp if supplied from 
overhead system; arch lamps, Magentite 
type, and $60 ; Tungsten incandescent 
(250 watts), $35 and $30; Tungsten incan- 
descent (125 watts), $17 from overhead sys- 
tem; Tungsten incandescent (75 watts), $15 
from overhead system; Tungsten incandes- 
cent (50 watts), $14 from overhead system ; 
Tungsten incandescent (40 watts), $13.50 
from overhead system. The company also 
offered to continue present contract, which 
expires June 1, 1909, at $56 a year for each 
are lamp, under a 5- year contract, and $60 
a year under a i-year contract. The bids 
were referred to the Street Commissioners 
for examination and report. 


NEW YORK, N. Y.—The contract for in- 
stalling electric equipment in Public School 
No. 114 on James, Oak and Oliver Sts., Boro. 
of Manhattan, has been awarded by C. B. J. 
Snyder, Supt. of School Bldgs., Dept. of Ed- 
ucation to COWDEN & DE YOUNG. 45 East 
42d St., New York, N. Y., at $13,893. 


WILLIAMSPORT, PA.—The Citizens’ Elec- 
tric Co. contemplates increasing the output 
of its plant and will install additional equip- 
ment, including boilers, engines and genera- 
tors. Jonas Fischer is Pres. and Mer. 


MALVERN, PA.—The Ridley Creek Supply 
Co. contemplates installing a producer gas 
Plant, additional generators and extending 
its transmission lines to Frazer, Pa.; also 
establishing a 24-hour service. George W. 
Fowler & Co., 30 Broad St.. New York, N. 
Y., are Gen. Mgrs. George L. Dutton, Supt. 

ELLWOOD CITY, PA.—Bids are asked un- 
til 7 p. m., Jan. 19, by W. E. McElroy, Boro. 
Clerk, for the complete installation of the 
following additional equipment for the power 
plant of said borough: One 140 to 150-HP. 
vertical or horizontal gas engine, belted or 
direct connected type; one 100-KW., 2-phase, 
2,400-volt, 60-cycle revolving field alternat- 
ing current generator, 720 r.p.m.; remodel- 
ing present switchboard. 

BALTIMORE, MD.—EDWARD BRADY & 
SON, of Baltimore, Md., have been awarded 
the contract for construction of the proposed 
power-house for St. Joseph’s Hospital. The 
cost of the building is estimated at $15,000 
and the equipment $10,000. The plant will 
furnish heat and light for the hospital. 


WASHINGTON. D. C.—The contract for 
furnishing a switchboard for the new build- 
ing for the National Museum, Washington, 
D. C.. has been awarded to the _ ~ ge 
ELECTRIC CO., 2338 Noble St., at $9,4 

CHARLESTON. 8S. C.—Bids are ss by 
J. H. Dingle, City Engr., until Jan. 20, for 
furnishing an electrically driven vertical 
centrifugal pump, with a capacity of 450 
gals. per minute. 

DALLAS, GA.—Bids will be received for 
the construction of a reinforced-concrete dam 
and power-house to be erected on Punking 
Vine Creek, four miles from Dallas, Ga., for 
the Paulding County Electric Co., the cost 
of which is estimated at $64,000. W. S. 
Lotus, of Dallas. is Pres.; D. G. Zeigler & 
Co., of Atlanta, Ga., and Jacksonville, Fia., 
are Consult. Engrs. 


WALLAND, TENN.—The Schlosser Leath- 
er Co. proposes to change motive power of 
its plant from steam to electricity. About 
160 HP. will be developed and will include 
the construction of a concrete dam 150 ft. 
long, 11 ft. high, across the Tennessee 
River, three-quarters of a mile below Wal- 
land. The cost of the work is estimated at 
$15,000. The contract for the work has 
been awarded to the EASTERN CON- 
STRUCTION CO. W. A. P. Schorman will 
have charge of the work. 


AKRON, OHIO.—We are officially advised 
that plans for an 8,000-HP. hydro-electric 
plant to be developed at the Cuyahoga Falls, 
Ohio, are being prepared by H. von Schon, 
Consult. Engr., Wayne County Bank Bhig., 
Detroit, Mich., for an Eastern syndicate. 
A fall of 350 ft. will be utilized, storm run- 
off is to be conserved in storage. 


GREELEY, COLO.—We are officially ad- 
vised that a 5-year contract for the City of 
Greeley, Colo... has been awarded to the 
HOME ELECTRIC LIGHT & POWER CO. 
The rate for all-night every-night 7.5-amp. 
series arc lights is $84 per year. Free 
lights are furnished for the City Hall and 
some other service. The rate for the City 
Library is 5 cts. per KW.-hour. As this is 
new lighting. the Home Co. will have to 
at once install necessary transformers, dis- 
tribution system, lamps. etc. Robert McF. 
Doble, Majestic Bldg., Denver, is Consult. 
Ener. 

ST. PAUL, IND.—The Town Board is pre- 
paring to ask for bids for furnishing mate- 
rial and wiring the town for electric lights. 
The current will be obtained from the In- 
dianapolis & Cincinnati Traction Co. 

SHOALS, IND.—The Town Board is pre- 
paring to ask for bids for the construction 
and equipment of an electric light plant. 


DETROIT, MICH.—H. von Schon, Consult. 
Engr., Wayne County Bank Bidg., is pre- 
paring plans for a hydro-electric plant on 
the Sturgeon River in the Upper Peninsular. 
The dam will be 100 ft. high, the water will 
be diverted in pipes and the output about 
€.000 KW., transmitted to the copper region 
near Houghton. Mich., for service tn the 
mines. Material proposals include wooden 
stave and steel plate pipes, hydraulic and 
electric generating equipment and transmis- 
sion line fixtures. 


RIVERSIDE, WIS.—Arrangements are be- 
ing made by the J. M. Kohler & Sons Mfg. 


Co. to install individual motors to operate 
its plant at S cost of $15,000. The contract 
for a switchboard has been awarded to 
ACKER & SCHIPFENDOR of Sheboygan, 
Wis., at about $4,000. 


WAUSAU, WIS.—The Wausau Gas Co. has 
purchased a lot adjoining its plant and is 
letting contracts for installation of addi- 
tional apparatus at the plant, which will 
double its capacity. A new holder will be 
ordered, to hold 100,000 cu. ft. of gas. The 
new benches will contain six retorts. A 
purifying chamber will be constructed and 
the present set of purifiers replaced with 
a new set of double the capacity of the set 
now in use. The chamber which has up to 
the present been used for the purifiers, will 
hereafter be used for condensing and scrub- 
bing apparatus, and will be furnished with 
an entirely new set of these. The remodel- 
ing and additional apparatus, which the 
company intends to have installed early next 
spring will cost about $15,000, of which 
amount $9,000 will be expended for the hold- 
er. L. K. Ames is Pres. 


MILWAUKEE, WIS.—It is stated that cor- 
rected proofs of the specifications prepared 
by Robert Hunt & Co., for the municipal 
lighting plant have been received at the 
office of the Board of Public Works. After 
the board has formally adopted the specifica- 
tions, bids for the construction of the plant 
will be asked for. 


BELLEVUE, IOWA.—Arrangements are 
being made to rebuild the municipal elec- 
trie light plant immediately. The equipment 
will include an 85-HP. suction producer gas 
engine, a 3-phase 60-cycle, 1,100-volt gen- 
erator. A direct-connected centrifugal pump 
will be installed to operate the water-works 
system. L. Alber is City Clerk. 


MOUNDRIDGE, KAN.—Bids are asked at 
the office of A. Ringwald, City Clerk, until 
Jan. 18, for furnishing material and con- 
structing an electric light plant and water- 
works system. Bids will be received as fol- 
lows: For furnishing material and labor 
(except cast-iron pipe, hydrants and valves, 
electrical machinery, pumping machinery, 
gasoline engines) and constructing water- 
works and electric light system; for fur- 
nishing c.-i. pipe and special castings; for 
furnishing hydrants and valves; for fur- 
nishing one 300-gallon per minute triplex 
power pump; for generator, switchboard, 
transformers and are and tungsten lamps; 
for furnishing and erecting two 50-HP. 
gasoline engines; for furnishing material 
and erecting steel tower and tank 100 ft. 
high, having a capacity of 30,000 gallons. 
Burns & McDonnell, Scarritt Bldg., Kansas 
City, Mo., are Engrs. 

MARBLE FALLS, TEX.—We are officially 
advised that a syndicate is considering the 
establishment of a hydro-electric plant for 
transmission duty at this point. H. von 
Schon, Wayne County Bank Bldg., Detroit, 
Mich., has been retained to report on the 
possibilities of such development consider-, 
ing water storage. Surveys are being made 
under the direction of Mr. von Schon. 


FORT SAM HOUSTON, TEX.—Bids are 
asked until 11 a. m., Jan. 15, by L. J. 
Fleming, Constr. Q. M., for the electric 
wiring and fixtures in ten stables, at Fort 
Sam Houston, Tex. 


PUYALLUP, WASH.—Plans are being 
made to start work on the construction of 
a sub-station in Puyallup for the Puget 
Sound Electric Railway and the Tacoma 
Railway & Power companies. The cost of 
the station complete is estimated at from 
$35,000 to $40,000. Stone Webster, 147 
Milk St., Boston, Mass., are Gen. Mgrs. 

SEATTLE, WASH.—R. H. Thomson, City 
Engr., has estimated the cost of improving 
Fourth Ave. and Fourth Ave. South, from 
Pike to Jackson Sts., by installing are lights, 
at $30, 

BERKELEY, CAL.—Press reports state 
that a power station to cost $100,000, as 
part of the general improvements of the 
Bay Counties Power Co., will commenced 
at once at McGee St. and Hearst Ave. The 
building will be used for “tying in” the 
low-tension feed wires and will obviate any 
necessity for the 60,000-volt high power 
wires which traverse the city north to south 
in Grove St. to Oakland. 


OAKLAND, CAL.—The Great Western 
Power Co., Crocker Bldg., San Francisco, 
and 115 Broadway, New York, has com- 
pleted its plans for the erection in Oakland 
of an electrical generating plant. The in- 
itial outlay will . Ultimately 
the plant will be duplicated. This proposed 
plant is to be used as an auxiliary to the 
hydro-electric station of the Great Western 
Co. at Big Bend and as a reinforcement in 
an emergency. The station, which is to be 
built on Session Basin, thus giving access 
to tidewater, will begun at once. Con- 
tracts for piling and other preliminary 
foundation work have mn closed wit 
HEALY-TIBBITTS CONSTRUCTION CO.. 
268 Market St., San Francisco, which will 
commence operations in a few days. The 
engines will be of the steam turbine type, 
capable of producing a current from the 
dynamos aggregating 15. KW. and about 
20,000 HP. The present plans of the com- 
pany call for an ultimate expansion of the 
capacity of 000 HP. The plant will be 
equipped for burning oil and it is expected 
that it will be in operation seven months 
from the time the first pile is driven. 
OAKLAND, CAL.—We are officially ad- 
vised that the West Coast Construction Co., 
Crocker Bidg., San Francisco, Cal.. have 
let contract to the Receivers of MILLIKEN 
BROS., 11 Broadway, New York, N. Y., for 
constructing two steel stacks for the pro- 
posed power house in this city. 


MANHATTAN, NEV.—The survey has been 
completed and the proposed power line of 
the Nevada-California Power Co. will be 
run to this district at once. By this survey 
it is shown that it is 36 miles from Man- 
hattan to Miller’s and from Central to Man- 
hattan, two miles, vil ben total length of 
38 miles. This line will site Gol on to 
Round Mountain. J. Goldfield, 
Nev., is Supt. 
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BOSTON, MASS.—A publi ring by 
Board of Engineer Officers will be hea i 
Room 95, P. O. Bldg., Boston 11a. m. 
Jan. 21, with reference to |} following 
changes and alterations in the h , 


Boston & Maine R. R. over ( 
below Charles River dam, pro; 
quired by the War Department 





navigation through them re. 
easy and unobstructed, viz.: To 
bridges with stone or iron piers Lerease 
the height and width of the drawspans: and 
to equip said bridges with modern, quick. 


acting draws. Lieut.-Col. Edw. Bur 
Engrs., Member of Board. 


LONG ISLAND CITY (LL. TL), N. ¥.—The 


rT, Corps 


Board of Aldermen on Jan. 5 aut! rized the 
appropriation of $110,000 for the construc- 
tion of the Hunters Point Ave. bridge across 


Dutch Kill Creek. 

ROCHESTER, N. Y.—The contract for con- 
structing a bascule lift bridge over the Erie 
Canal at Allen St. has been awarded by PF 


C. Stevens, Supt. Pub. Wks. Albany. to the 
WILLIAM T. McKIBBEN CO., 1170 Broad- 
way, New York, at $26,708 Bids were 
opened on Jan. 5. List of bidders noted last 
week. Itemized bids are given u hers r Con- 
tract Prices. 

*FAIRPORT. N. Y.—F. C. Stevens. Supt 
Pub. Wks.. Albany, has awarded the con- 


tract to HENRY TOSH & SON. Port Byron. 
N. Y., for Barge Canal Contract No. 38. em- 
bracing the construction of the substructure 
and superstructure of a highway bridge at 
Wappings, 2.5 miles from here at $17,157 
Bids were opened on Jan. 5. List of bidders 
noted last week. Itemized bids are given 
under Contract Prices. 

SENECA FALIS, N. Y.—The Geneva. 
Waterloo, Seneca Falls & Cayuga Lake Trac- 
tion Co. is planning to construct a bridge 
across Cayuga Lake at this point to be used 
in connection with the line which it is to 
construct to Auburn, N. Y. The bridge wil! 

e 5,400 ft. long and will have three chan- 
nel openings, one at each end and one in the 
center. At the Cayuga end it will rise above 
the New York Central R. R. drawbridge ani 


the Cayuga Canal. Estimated cost. $185.0 

PITTSBURG, PA.—The Common Council 
on Dec. 28 passed an ordinance providing for 
the issue of $100,000 of bonds for construct 


ing a bridge over the Allegheny River at the 
Point. M. B. Shepherd is Comr. Pub. Wks 

RICHMOND, VA.—The Henri County 
Board of Supervisors on Jan. 5 awsrded the 
contract for the erection of McClellans 
bridge over the Ppiskatomins River to W.L 
WALKER, at $3,550 


MIAMI, FLA.—The Florida East Coast Ry 
Co. will construct three bridges connec: 


tion with its operations below Krichts Key 
A concrete substructure and stee! © uperstrur- 
ture will be built at Knights K 6,800 ft 
at Moser Channel, 7,700 ft., an’ ot Bahia 
Honda. 4.000 ft. The construction will b 
carried on by the company’s fo’ E. K 
Barrett is Supt. B. and B 
PRESTONSBURG, KY.—The Ch: <apeake & 
Ohio Ry. Co., F. I. Cabell, Ener. Mainte- 
nance of Way, Richmond, Va., w'' probably 


construct a bridge across the ri here 


COVINGTON, KY.—Wilbur J. “atson. of 
Cleveland, Ohio, is preparing p! = for te 
construction of a viaduct over Willow 
River. Estimated cost, about $35 9 

PAYTON, OHIO: —Bids will be » rived ut 
til Jan. 30 by T. J. Kaufman, Co ‘y Ave 
for furnishing ek and cons’ .cting a 
substructure and _ supersiructuy of tt 
bridge over the Miami River, Needmer 

on the line between Harris nd ~~ 
Townships. Bidders may « >mit the 


lans for their bids. Esti «ted 
$18,000. 
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DOOD» nce ik., for @ culvert and ap- Engineering News.) with limestone trimmings. The three houses structed of reinforced concrete construction 
Ponies yscarver — a oces STON 9 - will cost $135,000. or.steel, with reinforced concrete floors, and 
proac J ‘or painting 2 BOSTON, MASS.—We are officially advised NEW YORK. N. Y.—W ff . Will be fireproof throughout. The exterior 

bip, * ? . N.Y, e are officially ad < a co RD lle 
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IRA, OF ne County Commissioners, #% "ie vemmon a. Bee at the corner of Broadway, for the Young Realty Co., Charles we ae anna Chan the Will ae ee 
jan. 2 isning material and rebuild- eo ee. a eek, Se Ck einemey, Uo: Oeleet Sek the Wiliam bese oy 
Akrop, 10% “age at Ira, Mark D. Buck- to the a = A — r} — of the block. The They will have a frontage of 87% ft. and a School w Ge — R.. & on - ee wll 
ing the Audr. ee hie a red Harvard brick, depth of 86.11 ft., with facades of brick  '®8°, ian taanaa> ann eau 
ss, aide Brio B. RCo, ith, © Mad dase at the strect line, of Dol- ang ornamental stone, and will cost $100,- cost, Between $500,000 and $000,000. M 
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i., at $57,8¥l, tor the masonry 


vane. 4 St. Viaduet in connection witn 
ae aaa , of street and railway grades. 
Heary | is Ch, Engr. List of bidders 
noted last week. 

INDIAN 4: OLIS, IND.—H. F. Hackedorn 
bas subm. tod the lowest bid for construct- 
ing a new vridge across Lick Creek, Wayne 
jowusuip, at 94180, B, H. Miller is City 
Engr. 

PEORIA, [LL.—The Peoria & Pekin Union 
Ry. is ¢ dering plans for its new bridge 
to be coustrueted over the iilinois River 
here. Waiter BE. Emery, Peoria, Lil., is Ch. 
Engr. 


CHICAGO, ILL.—Bids are asked by the 
Board of irustees of the Sanitary District 
of Chicago, American Trust bidg., Chicago, 
uotil noon, Jan, 20, for the superstructures 
of the Chicago & Northwestern Ry Co. The 
work consists of the fabrication, erection and 
completion of the superstructures of two 
railroad bridges crossing the North Shore 
Channel of the Sanitary District of Chicago, 
as follows: A railroad bridge for the May- 
fair cutott of the Chicago & Northwestern Ry. 
Co, in Township of Niles, to be completed on 
or before Sept. 15, 1909; a railroad bridge 
for the Milwaukee division of the Chicago « 
Northwestern Ry. Co, at Grant St., Evans- 
ton, Cook County, Ill, to be completed on or 
before Sept. 15, 1908. I. J. Bryan is Clk. 
Advertised last week. 


SUPERIOR, WIS.—The Great Northern 
Ry. Co., A. J. Hogeland, Ch. Engr., St. Paul, 
Minn., has plans for a viaduct to be 
constructed over the tracks at Third and 
Elm Sts. The city has approved the plans. 
Estimated cost, about $12,U0U0. 


CEDAR RAPIDS, LOWA.—Bids will be re- 
ceived until Jan. 28 by L. J. Storey, City 
Clk., for furnishing material and construct- 
ing a steel arch bridge with a reinforced- 
concrete floor for pedestrians and vehicles 
over Indian Creek at 30th St. East. 

Bids will be received until Jan. 18 by L. 
J. Storey, City Clk., for constructing two re- 
inforced-concrete bridges in Bever Park. 

The city has engaged Ira G. Hedrick, Con- 
sult. Engr., Kansas City, Mo., to prepare 
plans for the reinforced-concrcete bridge at 
i6th Ave. The bridge will be about six 
spans of from 80 to 90 ft. in length, with a 
roadway 24 ft. wide and two sidewalks, each 
6or 7 ft. wide. C, O. Huston is Comr. Pub. 
Improvements. 


INDEPENDENCE, KAN.—The Board of 
Commissioners of Montgomery County has 
awarded the contract to the STANDARD 
BRIDGE CO., New York Life Bldg., Omaha, 
Neb., at $7,106, for the construction of a 
steel bridge. E. H, Stewart is County Clk. 


LAUREL, MONT.—Bids for the construc- 
tion of a new steel bridge over the Yellow- 
Stone River at Laurel, were opened on Jan. 
1 at a joint meeting of the Boards of Com- 
missioners of Yellowstone and Carbon Coun- 
ties. The contract was awarded to the SE- 
CURITY BRIDGE CO., of Minneapolis, 
Minn., at $19,998, 


SAN ANTONIO, TEX.—Guy Borden, Asst. 
Engr., is preparing plans for a viaduct 
across Alazan Creek, as a feeder for the pro- 
posed sewer system in Prospect Hill Im- 
provement District. 


_LAW TON, OKLA.—We are officially ad- 
vised that the MIDLAND BRIDGE CO., Gib- 
raltar Bldg., Kansas City, Mo., has been 
awarded the contract by the county for con- 
structing a steel bridge of 100-ft. span, 14-ft. 
eate ny, tes —— age | ss, three 14-ft., 

e 6ic-ft., and six 8-ft. steel piles at 
$4,800. J. M. Haynes is County clk? 


poEATILE, WASH.—R. H. Thomson, City 
“igr., Las estimated the cost of constructing 
a pile bridge at First Ave. South, from Spo- 
kane Ave. to Junction St., at $22,000. 


yee CXANE, WASH.—The Board of Public 
Cutson Dec. 81 instructed J. C. Ralston, 
ty Euer., to prepare plans for the con- 


struction of a conerete bridge at Monroe St. 
and for steel viaduet at North Division St 
with rete floor and steel girders incased 
‘n conr<te at railroad intersections. 

arn 'Y, CAL.—E. ©. Converse, owner of 
the £ one cattle ranch on the east side of 


Clara River, four mil 
here, erect a bridge 12 tt x 400 ft 
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is the intention of the contractors to begin 
to raze the present buildings Jan. 1. The 
structure will cover 8,173 sq. ft. of land. 
The new structure is estimated to cost 
about $300,000. The Receivers of MILLI- 
KEN BROS., 11 Broadway, New York, have 
the contract for the structural steel. C. H. 
Blackall, 20 Beacon St., is Arch. 

The demolition of a number of buildings 
on Avon and Bedford Sts. will be begun, to 
make room for a building to be occupied by 
the Jordan, Marsh Co., and it may be 
that a portion of the new building may be 
ready for occupancy by the fall. The new 
building will be nine stories high, extending 
from Avon to Bedford Sts. On Avon St. it 
will extend 222 ft. and will include the pres- 
ent numbers 19 to 51. On Bedford St. the 
distance of the front will be 223 ft. and 
will include what are now numbered 22 to 
48. Winslow & Bigelow, Phillips Blidg., Bos- 
ton, are Archs. The material probably will 
be terra cotta with framework of steel con- 
struction, and the ground floor will cover 
about 30,000 sq. ft. It is probable that the 
building will be started in March. 

ATTLEBORO, MASS.—We are official ad- 
vised that Fontaine & Kinnicutt, Archs., 45 
Commercial St., Woonsocket, R. L., have pre- 
pared plans for alterations to parochial 
school and convent in connection with the 
Church of St. Joseph, at Attleboro. Rev. 
N. A. Messier, Pastor. Plans will be ready 
for bidders after Jan. 18. Contract will be 
let about Feb. 


BRISTOL, CONN.—The Board of Fire 
Commissioners have prepared plans for a 
brick fire engine house, two stories high, 
and will recommend the erection of such a 
building at a special town meeting to be 
held soon. 

NEW BRITAIN, CONN.—We are advised 
by William H. Cadwell, Arch., 213 Main 
St., that a proposition is under considera- 
tion to construct a fireproof 5-story hotel, 
90 x 125 ft. The estimated cost of the 
building is $75,000; equipment, $20,000. 

STAMFORD, CONN.—We are officially ad- 
vised that bids were received by the Board 
of Education on Jan. 4 for constructing a 
8-story school, 36 x ¥0 ft. Boring & Tilton, 
32 Broadway, New York, N. Y., are Archs. 
BENJAMIN HARRIS has the general con- 
tract; THOMAS DUNNE has the contract 
for the mechanical equipment. Estimated 
cost, $55,000. 

NEW YORK, N. Y.—Townsend, Steinle 
& Haskell, Archs., 34th St. and Broadway, 
advise us that they will let the general con- 
tract next week for a 6-story elevator apart- 
ment house to be built for the Zengendal 
Realty Co., 135 Broadway, James R. Deer- 
ing, Pres., at the corner of Broadway and 
135th St. It is to be of brick with trim- 
mings of limestone and terra cotta, and 
will have 35 suites of apartments. It is to 
cost $130,000. 

A theater is to be erected at corner of Seventh 
Ave. and 47th St. Weber & Rush, theatrical 
managers, 1402 Broadway, are to be the 
owners. The theater is to be on the ground 
floor of a 10-story building, the other floors 
of which will be used for offices. There will 
be a frontage of 100 ft. on Seventh Ave. and 
140 ft. on 47th St. Building operations will 
begin early in the spring, and the theater, 
which is to be called The Apollo, will be 
ready for occupancy in the fall. Working 
plans and specifications have already been 
prepared by William H. McElfatrick, Arch., 
1402 Broadway. 

We are officially informed that the Iron 
Master Realty & Construction Co., 98 Nas- 
sau St., has had plans prepared by Samuel 
Sass, Arch., Park Row Bidg., for three 
6-story brick and stone tenements, with tin 
or plastic slate roof, 35.10 x 87.11 ft., to 
cost $165,000. 

NEW YORK, N. Y.—We are officially ad- 
vised that ANDREW J. ROBINSON, 123 
East 23d St., has been awarded the gen- 
eral contract to erect a 12-story and base- 
ment loft and automobile storage building, 
to be erected for the B. Goodrich Co., 
66 Reade St., at 1780 and 1782 Broadway, 
near 57th St. It is to have a frontage of 
53.10 ft. and a depth of 106 ft. The archi- 
tects ate Howard Shaw and Waid & Wil- 
lauer, associated, 156 Fifth Ave. The cost 


will $250,000. 

Maximilian Zipkes, Arch., 147 Fourth 
Ave., has drawn plans for the erection of 
a 6-story apartment and store building, to 
be erected at the corner of 173d St. and 
Washington Ave. for Louis B. Kleban. The 
building will accommodate 35 families. It 
will have four stores. The cost will be 
about 000. 


Plans have been filed for an 8-story brick 
and steel office, studios and bachelor apart- 


men x $260,000. P 
H. Monheimer, o. West 86th St. C. W. 
H 


86th St. by the Central Building & Invest- 
ment a houses 


swimming pool 60 ft. long and 20 ft. wide 
on the fourth and fifth floors, the next three 
stories containing the athletic floors and 
running tracks, and the roof being finished 
with two squash courts, with dressing cham- 
bers adjoining. The building will have a 
facade of ornamental stone. The improve- 
ments are to cost $50,000. 


NEW YORK, N. Y.—We are officially ad- 
vised that Dodge & Morrison, Archs., 82 
Wall St., have let contract for the struc- 
tural steel for a theater to be built at 
Coney Island, to the Receivers of MILLI- 
KEN BROS., 11 Broadway, New York. 

BUFFALO, N. Y.—St. Luke’s German 
Evangelical Congregation, Rev. W. F. Wer- 
heim, Pastor, has had plans prepared for a 
church to be built of stone on the site of 
the present frame structure at the corner 
of Richmond Ave. and West Utica St. Cost, 
$50,000. Robert Wallace, Builders’ Ex- 
change, Buffalo, is Arch. 


OSWEGO, N. Y.—We are officially ad- 
vised that BARNETT & CO., of Oswego, 
have been awarded the contract for build- 
ing the vaults in the Second National Bank. 


SYRACUSE, N. Y.—The Onondaga Hotel 
Co., Charles Snow, Secy., Snow Bldg., Syra- 
cuse, has had plans prepared for the con- 
struction of an 11-story hotel, 132 x 159 
ft., steel frame, with hollow tile fireproof- 
ing, brick and terra cotta exterior, with 
stone trimmings, to be erected on Jefferson 
St. Estimated cost, $800,000. Eisenwein & 
Johnson, 777 Ellicott Sq. Bidg., Buffalo, are 
Archs., associated with Russell & King, 602 
Snow Bldg., Syracuse. Bids will be received 
about Jan. 

ROCHESTER, N. Y.—J. H. Moore, Cook 
Opera House, has had plans completed by 
Leon H. Lempert & Son, Archs., Cutler 
Bldg., for a 5-story and basement theater 
building, 150 x 100 ft. with an L. The struc- 
ture will have steel frame, stone, brick and 
concrete construction and will be built on 
Clinton Ave., South, at a cost of $350,000. 

WATERVILLE, N. Y.—The Roman Cath- 
olic congregation is having plans prepared 
by Melvin H. Hubbard, Arch., 82 Arcade 
Bldg., Utica, N. Y., for a 1-story and base- 
ment brick and stone church, 68 x 111 ft., 
with slate roof. Bids will be received by 
the architect about March 1. 

RUTHERFORD, N. J.—We are officially 
advised that the following contracts have 
been let for construction of a bank build- 
ing here, to cost about $50,000, for the 
Rutherford National Bank: General con- 
tract, CLAUS AHERNS & CO., East Ruth- 
erford; vaults, HERRING-HALL-MARVIN 
SAFE CO., 400 Broadway, New York; in- 
terior cabinet work, R. B. FERGUSON, 252 
Lee Ave., Brooklyn, N. Y.: bronze work, 
FEDERAL BRASS & BRONZE CO., As- 
toria, L. I.; interior marble, 8S. KLABER 
CO., 126 West 34th St., New York. Mow- 
bray & Uffinger, 92 Liberty St., New York, 
are Archs. 

MONTCLAIR, N. J.—We are officially ad- 
vised that the WILMARTH BUILDING CO., 
1170 Broadway, New York, has secured the 
general contract at $86,820, for a 2-story 
grammar school building for the Board of 


Seeeeee. Edward Madison, Secy., Mont- 
clair. 
BRIDGETON, N. J.—Watson, Huckel & 


Co., Archs., 1211 Walnut St., Philadelphia, 
have let contract to HARRY H. HANKINS, 
Bridgeton, at $83,800, for a court-house for 
the Cumberland County Board of Freehold- 
ers, Bridgeton. 

PASSAIC, N. J.—The general contract has 
ben let by Seymour & Paul A. Davis, Archs., 
1600 Chestnut St., Philadelphia, to THOMP- 
SON & STILES, 1524 Pacific St., Atlantic 
City, N. J., for a 3-story high school build- 
ing for the Board of Education, Passaic, at 
$242,000. 

ATLANTIC CITY, N. J.—Howard A. Stout, 
Arch., Bartlett Bldg., has completed plans 
for an apartment house which is to be 
erected for E. B. Koopman on South New 
York Ave. near Westminster Ave. The plans 
call for a 5-story, fireproof building, of 
brick, steel and concrete construction. Pro- 
vision has been made for a heating plant 
and ventilating system. The building will 
contain about 20 apartments, located above 
stores which will occupy the lower floor. It 
is estimated that the building will cost 
$50,000 


GETTYSBURG, PA.—Plans are being pre- 
pared by Herman Miller, Arch., 1420 Chest- 
nut St., bg my for a i-story bank 
building for the ym | National Bank, 
William McS Chn, Bidg. Com., Get- 
tysburg. Cost, ,000. 


NEW CASTLE, PA.—The Board of Educa- 
tion has decided to have plans prepares for 
a school building to cost $150,000 to 
$200,000. W. H. Chain, 60 East Washing- 
ton St., is Secy. W. G. Eckles is Arch., 
Lawrence Savings and Trust Bldg. 

PHILADELPHIA, PA.—The pro 
story building for the People’s Co. 
which has been by Sauer & Hahn, 
Archs., 1208 Chestnut St., to be built at 


to seat about 1,800 people. 

CLARION, PA.—We are officially advised 
that contract was let to WILLIAM MILLER 
& SONS CO., 28 Federal St., Pittsburg, Pa., 
by Charles J. Rieger, Arch., People's Savy 
ings Bank Blidg., 307 Fourth Ave., Pittsburg, 
Pa., Jan. 5, for the erection of a 12-room 
school building to be erected on lot situated 
at the corner Summit St. and Shaw Ave., 
Boro of Clairton, Pa. Thomas J. Byrne is 
Secy. School Bd. Cost, $65,000; equipment, 
$10,000. 


LOCH RAVEN, MD.—Plans and specifica 
tions for the administration building and 
three cottages to be erected on the grounds 


of the Maryland School for Boys, at Loch 
Raven, will be drawn and prepared by Wy 
att & Nolting. Archs., Keyser Bide., Bal- 
timore. The proposed buildings will be of 
heavy buff brick. The administration build- 
ing will have stone trimmings, and the foun- 
dation will be of concrete 

BALTIMORE, MD.-—The BIEL CON 
STRUCTION CO.*has been awarded the con 
tract for the erection of the proposed sum- 
mer home to be built at Notch Cliff by the 
School Sisters of Notre Dame. The home 
will be built on the property recently pur 


chased from the estate of John K. Cowen 
The tract contains about 200 acres. The 
contract provides for a main entrance of 


stone and frame construction, an@ a vari- 
ance in size of from one to three stories 
The designs and plans have been completed 
by Thomas C. Kennedy, Arch., 225 Cort- 
land St., Baltimore. Cost, $60,000. 

WASHINGTON, D. C.—B B. Bradford, 
Bradford Bidg., Washington, will erect an 
apartment. It will be an S8-story fireproof 
structure, 65 x 60 ft., with hot-water heat, 
electric lighting, elevator. Cost, $100,000 

*WASHINGTON, D. C.—Bids will be re- 
ceived at Room 212, District Bldg, until 2 
p. m., Feb. 16, for coping for the Municipal 
Building. 

DANVILLE, VA.—Bids will be received 
about Jan. 15 by C. M. Robinson, Arch., 
Richmond, for a 16-room and assembly hall 
brick or concrete school building, to bs 
built on Holbrook Ave., Danville. Cost about 
$40,000. F. H. Wheatley, Supt. of Schools 

FAYETTEVILLE, N. C.—Bids are asked 
until Jan. 21, by the Southern Life Insur- 
ance Co. for erection and completion of a 
5-story office building in accordance. with 
plans and specifications by W. B. Rose, 
Arch., Greensboro, N. C. Cost, $50,000 

*SALISBURY, N. C.—Bids are asked by 
James Knox Taylor, Superv. Arch., Treas- 
ury Dept., Washington, D. C., until 3 p. m., 
Feb. 17, for the construction (inchuding 
plumbing, gas piping, heating apparatus, 
electric conduits and wiring) of the U. 8. 
post-office at Salisbury. 

CHARLESTON, S. C.—The Sisters of 
Mercy have had plans prepared, it is stated, 
by Todd & Benson, and D. C. Barbot, Asso- 
ciate Archs., all of Charleston, for a con- 
vent to cost about $45,000. ; 

GAINESVILLE, GA.—Contract has been 
let by James Knox Taylor, Superv. Arch., 
Treasury Dept., Washington, D. C., to the 
WILMARTH BUILDING CO., 1170 Broad- 
way, New York, N. Y., at $60,000, for con- 
structing a public building here. Time, Dec. 

, 1909. 

GAINESVILLE, FLA.—Bids were received 
as follows on Jan. 11 at the office of James 
Knox Taylor, Superv. Arch., Treasury Dept., 
Washington, D. C., for the construction of 
a post-office building at Gainesville, Fila. : 
Norcross Bros. Co., Worcester, Mass., $175,- 
900; Gude & Co., Atlanta, Ga., $180,000; 
Charles Hoert & Son, Grand Rapids, Mich., 
$178,000; King Lumber Co., Charlottesville, 
Va., $162,000; Miles & Bradt Co., Atlanta, 
Ga., $183,500. May 1, 1910. 

JACKSONVILLE, FLA.—We are officially 
advised that contracts have been let as fol- 
lows for constructing a building here for the 
Atlantic National Bank: General contract, 
JAMES STUART, 341 Sixth Ave., Pittsburg, 
Pa.; interior cabinet work, GEORGE W. 
MULLER, Roseland, Atlanta, Ga.; bronze 
work, JOHN WILLIAMS, 557 West 27th St., 
New York, N. Y.; interior marble, BAT- 
TERSON & EISELE, Times Bidg.. New 
York. Mowbray & Uffinger, 92 Liberty St., 
New York, are Archs. 

KEY WEST, FLA.—Bids were received as 
follows Jan. 9 at the Bureau of Yards and 
Docks, Navy Dept., Washington, D. C., for 
the construction of a storehouse at the Naval 
Station, Key West, Fla.: Snare & Triest 
Co., 143 Liberty St.. New Youk, $60,800; 
Algernon Blair, 26 South Perry St., Mont- 
gomery, Ala., $70,000; Penn Bridge Co., 
Bond Bidg., Washington, $59,989; Grant 
Wilkins, 23% Whitehall St., Atlanta, Ga., 
$59.000. 


ALEXANDRIA, LA.—On Dec. 28 the City 
Board of Aldermen met to consider bids 
for the erection of the proposed city hall. 
The following bids were received: Constan- 
tino, Reis & Garen, New Orleans, $79,900; 
Carl A. Nelson, Kansas City, $58,348; James 
Stewart & Co., New Orleans, $71,000 ; Ru- 
bush Dabbs Construction Co., Meridian, 
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Miss., $64,211; C. D. Stewart, Baton Rouge, 
$00,410; BOUTHERN BUILDING CO., Louis- 
ville, Ky., $52,697 (awarded contract); W. 
KR. Stewart, Little Rock, wi, JOU; Hugh 
McLellan, Little Rock, 38,500. 
MURFREESBORO, TENN. —Bids were re- 
ceived as follows -Jan. Y at the office of 
James Knox Taylor, Superv. Arch., Treasury 
Dept., Washington, D. C., for the construc- 
tion of a post-office building at Murfrees- 


boro, Tenn.: George Moore & Sons, Nash- 
ville, Tenn., $53,000; Dixie Construction 
Co., Murfreesboro, Tenn., $58,750; William 
F. Henry, Murfreesboro, Tenn., $38,760; 


Aigernon Blair, Montgomery, Ala., $49,000 ; 
BE. A. Steininger Construction Co., St. Louis, 
908,152; Nasnville Building Co., Nashville, 
Tenn., $56,080; King Lumber Co., Char- 
lottesville, Va., $47,000; Gude & Co., At- 
lanta, Ga., $50,000, 

NASHVILLE, 
the Union Bank & Trust Co., until Jan. 
20 (an extension of time from Jan. 14) for 
constructing a O5-story marble bank and 
office building for the Union Bank & Trust 
Co., Nashville. Estimated cost, $150,000; 
equipment, $20,000. Mowbray & Uffinger, 02 
Liberty St., New York, are Archs. 

JOHNSON CITY, TENN.—It is reported 
that an oftice building will be erected here 
by George L. Carter, to cost $50,000, 

JOHNSON CITY, TENN.—Bids were re- 
ceived as follows Jan. 7 at the office of 
James Knox Taylor, Superv. Arch., Treasury 
Dept., Washington, D. C., for the construc- 
tion of a post-office building at Johnson 
City, Tenn.: King Lumber Co., Charlottes- 
vilie, Va., $64,800; David Getaz Sons & Co., 
Knoxville, Tenn., $72,100; Jehn G. Unkefer, 
Minerva, Ohio, $70,250; Gude & Co., Atlanta, 
Ga., $15,000; Miles & Bradt, Atlanta, Ga., 
$75,000; M. P. Wells, Philadelphia, $61,409 ; 
Borcher, Wardrup & Co., Knexviile, Tenn., 
$68,700; KE. A. Steininger Construction Co., 
St. Louis, Mo., $79,626; Smith & Wilson, 
Bristol, ‘enn., $60,706; Wilmarth Building 
Co., 1170 Broadway, New York, $75,956; D. 
J. Phipps, Newport News, Va., $64,977. 

MEMPHIS, TENN.—The Riechman-Crosby 
Hardware Co., Jobn Riechman, Pres., has 
purchased a site, 75 x 200 ft., on which to 
erect a warehouse, 4% stories high, of brick 
and stone, with concrete basement, electric 
freight and passenger elevators, sprinkler 
system for fire protection. Estimated cost, 
$75,000, 

YOUNGSTOWN, OHIO.—Owsley, Bouchleer 
& Co., Archs., Wick Bank Bidg., will soon 
have plans ready for bids for a 4 and 4-story 
jail building for the Commissioners of Ma- 
honing County. Cost, $150,000. 

COLUMBUS, OHIO.—Plans have been com- 
pleted by Howard, Inscho & Merriam for a 
6-story business block, containing lodge 
rooms, banquet hall, auditorium, bowling 
alleys, billiard room, etc., for the Columbus 
Aerie of Eagles. Estimated cost, $60,000. 

CINCINNATI, OHI10.—Tietig & Lee, 
have 


Archs., Commercial Tribune Blidg., 
been retained by the Board of Education, 
Cc. W. Handman, Secy., it is stated, to pre- 


pare plans for the 3-story 14th District 
School building. Garber & Woodward, 
Archs., Neave bidg., have been retained to 
prepare plans for the 3-story Douglass School 
building and Samuel Hannaford & Sons, 
Archs,, Hulbert Block, have been retained 
to prepare plans for the 2-story Winton 
Place School building. The schools will cost 
$200,000, $150,000 and $100,000, respectively. 

NORTHFIELD, OHIO.—Bids are asked by 
the Trustees of the Township of Northfield, 
until noon, Jan. 16, for constructing a town 


hall. J. F. J. Richey is Pres.; The Moore 
Architectural & Engineering Co. prepared 
the plans. 


WARREN, OHIO.—Bids were received as 
follows on Jan. 12 at the office of James 
Knox Taylor, Arch., Treasury Dept., Wash- 
ington, DL. C., for the construction of a post- 
office building at Warren, Ohio: Walter G. 
Harper Lumber Co., Meadville, Pa., $53,500; 
James D. De Vault & Son, Canton, Ohio, 
$50,436; McHenry-Beatty Co., East Liver- 
pool, Ohio, $54,826; M. P. Wells, Philadel- 
phia, $55,587; A. T. Wendling, Massillon, 
Ohio, $64,138; Niles Lumber Co., Niles, 
Ohio, $55,925; John G, Unkefer & Co., Mi- 
nerva, Ohio, $49,880; Durolithic Co., Buffalo, 
N. Y., $49,274; Cleveland Fire Proof Con- 
struction Co., Cleveland, Ohio, $51,645. Time, 
Feb. 1, 1910. 


INDIANAPOLIS, IND.—The Board of Pub- 
lic Works has rejected the bids received 
for the construction of the contagious dis- 
ease hospital. Modified plans have been or- 
dered on which bids will be asked at once. 
The lowest bid received was that of Henry 
Dollman, &t $76,897. Noted last week. 

BLOOMINGTON, IND.—Bids are asked by 
the Central Methodist Episcopal Church un- 
til Jan. 28 for construction of a church 
building to cost from $60,000 to $65,000. 
William H. Adams is interested. 

MUNCIB, IND.—We are officially advised 
that Cuno Kibele, Arch., Johnson Bidg., has 
completed plans for a 3-story city hall, 115 
x 125 ft., for the City Hall Building Com- 
mittee, Leonidas Guthrie, Mayor. The build- 
ing will be constructed of Bedford stone, 
brick, eoncrete and granite, and will cost 
$125,000. Bids will be called for later. 

ELKHART, IND.—Plans have been or- 
dered for the construction of a parochial 
school building in this city. Rev. Father 
Panson is Pastor, and Gault & Gault, of 
Terre Haute, Ind., are Archs. 


FORT WAYNE, IND.—We are officially 
advised that the Trustees of the English 
Lutheran Church will receive bids as soon 
as plans are completed for the erection of a 
$35,000 church; also for a pipe organ. Five 
architects are making competitive plans. 


DETROIT, MICH.—Owen & Co., 38 Gra- 
tiot Ave., contemplate “marge, ages 8-story 
and basement store building, 
estimated to cost $150,000, it is stated. 
Architect has not been selected. 

GRAND RAPIDS, MICH.—Bids are asked 
by Thomas D. Perry, Secy. Bd. of Educa- 
tion, until noon, Feb. 15, for the construc- 


TENN.—Bids are asked by 


tion of a high school building; also for the 
installation of plumbing. Robinson & Cam- 
pau, Houseman Bidg., are Archs. 

PARIS, ILL.—James Knox Taylor, Superv. 
Arch., Treasury Dept., Washington, D. C., 
received bids as follows on Jan. 6 for the 
construction of a post-office at Paris, Ill.: 
Barnes Bros., Hamiiton, Ohio, $69,700; Aug- 


ust Ohm, Terre Haute, Ind., $75,500; Mark 
P. Wells, Philadelphia, $37, 781 ; M. Yeager 
& Sons, Danville, Ii1., Giacomo 


$34, 149; 
Matftiola, Rockford, Il.” $58,825. 
MILWAUKEE, WIS.—Leenhouts & Guth- 
rie, 104 Wisconsin St., have prepared plans 
for an 8-story Y. M. C. A. building, 150 x 
101 ft., to cost $250,0U0. 

SHENANDOAH, IOWA.—Bids 
by James Knox Taylor, 
Treasury Dept., Washington, D. C., until 3 
p. m., Feb. 15, for the construction (in- 
cluding plumbing, gas piping, heating appa- 
ratus, electric conduits and wiring), of the 
U. 8. post-office at Shenandoah. 

KANSAS CITY, KAN.—W. W. Row, 715 
Minnesota Ave., will prepare plans for 
school buildings "tor the Board of Education 
for which $250,000 of bonds were voted 
recently. F. G. Harsman is Secy. 


ST. LOUIS, MO.—Bids are asked until 
Jan. 15 by the Board of Public Improve- 
ments, A. J. O'Reilly, Pres., for an insane 
asylum building, three stories and basement, 
cost $65,000 (Milligan & Wray, 721 Olive 
St., Archs.) Other buildings for which pro- 
posals will be opened at the same time in- 
clude Engine House No. 37, $22,000; Engine 
House No. 47, $20,000; Carr Sq. comfort 
station, $16,000; Forest Park foot bridge, 
$2,500 ; stable, etc., Female -~ pagan $5,000 ; 
stable, insane asylum, $1,500 

The work contemplated for 1909 includes 
City Hospital extension, $800,000; City Hos- 
pital nurses’ quarters, $85,000; municipal 
building, 13th and Market Sts., $2,000,000 ; 
municipal bridge, $3,500,000; Engine House 
No. 48, $20,000; two other engine houses, 
$40,000; stable, Park Department, $15,000; 
band stand for St. Louis Pl., $3,500; build- 
ing for Hyde Park, $3,000 

Mariner & La Beaume, 721 Olive St., St. 
Louis, have prepared plans for an apartment 
house to be erected at 525 Clara Ave. It 
will have three stories; six apartments of 
eight rooms each, brick and stone construc- 
tion, terra cotta trimmings. It will be 88 x 
70 ft. Cost, about $75,000. Kingsbury Realty 
Co. will supervise construction. 

The Holbrook-Blackwelder Real Estate 
Trust Co., 812 Olive St., has plans completed 
for the erection of a commercial building 
at 410-12 North Seventh St. The property 
has a frontage of 37 ft. by a depth of 75 
ft. The building will have five stories and 
will cost $40,000. 

SPRINGFIELD, MO.—Owners of the $100,- 
000 Baldwin Theater, which was destroyed 
by fire on Jan. 6, announce that they will 
rebuild the theater at once. The 3-story 
store and apartment building adjoining the 
theater which was destroyed also will be 
replaced by a larger structure. The Duncan 
studio, owned by Mrs. G. W. Sittler, of 
Memphis, which was partly destroyed, will 
be rebuilt. The fireproof Colonial Hotel was 
damaged to the extent of $5,000 by flames 
from the theater. The total loss from the 
fire will amount to $200,00v. 


KANSAS CITY, MO.—It 
Barnett, Haynes & Barnett, Archs., Frisco 
Bidg., St. Louis, have let general contract 
to the C. L. GRAY CONSTRUCTION CO., 
Kansas City, for a 12-story hotel for the 
Mid-Continent Hotel Co., Kansas City, Es- 
timated cost, 000. 

The Orear-Leslie Investment Co. will 
erect a 10-story office building, 31 x 142 ft. 
of stone and brick. Estimated cost, $150,- 
000. James A. Priestly is Arch. 


KANSAS CITY, MO.—Walter P. Birming- 
ham has been selected to prepare plans for 
a comfort station to cost $15,000. 

OKLAHOMA CITY, OKLA.—Mrs. Augusta 
Wright has decided to erect a 5-story build- 
ing at the corner of Main and Harvey Sts., 
to cost $85,000. The structure will be 140 x 
50 ft. and probably will be of reinforced 
concrete. 


HOUSTON, TEX.—Sanguinet, Staats & 
Seuter, Archs., First National Bank Blidg., 
have let general contract to the STEWART 
CONSTRUCTION CO., Chamber of Com- 
merce Bldg., St. Louis, Mo., for construct- 
ing an 8-story brick, stone, steel and terra 
cotta band and office building, 50 x 130 ft., 
for the First National Bank, Houston. Cost, 


are asked 
Superv. Arch., 


is stated that 


000. 

HOUSTON, TEX.—We are officially ad- 
vised that the Receivers of MILLIKEN 
BROS., 11 Broadway, have been awarded 
the structural steel contract for the pro- 
posed Harris County court-house. The gen- 
eral contract has been awarded to the H. L. 
STEVENS CO., of Knoxville, Tenn., and 
Houston. Estimated cost of building, $500,- 
000. Noted on Sept. 24. 

SAN FRANCISCO, CAL.—A permit has 
been granted H. B. Martin to erect a 2-story 
and basement brick restaurant building on 
the north side of O'Farrell St., 82 ft. east 
of Powell St., on the site of the Fischer 
Theater, the cost of which will be about 


A building permit has been issued to O. 
A. Craemer by the Board of Public Works 
for a 5-story brick apartment house at the 
corner of Bush and Taylor Sts., to cost 
about $60,000. 

LOS ANGELES, CAL.—We are officially 
advised that at an estimated expense of 
$160,000, a tuberculosis pavilion, a mater- 
nity ward and an administration building 
ewill be added to the County Hospital's equip- 
ment the coming year. The building will 
have three stories. Plans for the new build- 
ings are being prepared by Frank Hudsons 
Arch., Stimson Bldg., Angeles, and 
have been submitted to the Supervisors. Dr. 
D. C. Barber is Supt. 

SAN FRANCISCO, CAL.—The work of 
clearing the ruins of the City Hall has been 
started by the W. B. ABBITT CO., Monad- 
nock Bidg., who secured the contract for 
demolishing the remains of the dome. Rob- 


ert J. Loughrey, Secy. Bd. Pub. Works, Me- 
chanics’ Sevings Bank Bidg., has been di- 
rected to advertise for bids for the destruc- 
tion of the remaining portion of the Lar- 
kin St. wing. Under the terms of the con- 
tract the contractor must agree to com- 
mence work within ten days from the date 
of signing the contract and complete it 
within 240 working days. ‘ 

ELKO, NEV.—Bids are asked by the Board 
of Supervisors of Elko County until Jan. 16 
for the erection of a court-house and jail 
building, for which $100,000 has been appro- 
priated. A. G. Dawley is Clerk. 

MONTREAL, QUE.— Charles Bernier, 
Arch., 70 St. ‘James St., has prepared plans 
for the erection of a school for the Cath- 
olic School Commissioners. Estimated cost, 
$60,000 


REGINA, SASK.—Bids are asked by the 
City of Regina, until 5 p. m., Feb. 1, for 
general construction of the Regina General 
Hospital. Myer J. Strum, 84 La Salle St., 
Chicago, Ill., is Arch.; J. Kelso Hunter is 
City Clerk. 

EDMONTON, ALTA.—McDougall 
cord, fur traders and general merchants, 
will erect 55 cottages on their property 
here in the spring, it is stated. 


WATER SUPPLY—IRRIGATION. 


(* denotes that this work is advertised in 
Engineering News.) 


BRIDGEPORT, CONN.—The _ Bridgeport 
Hydraulic Co. has decided to improve its 
underground system by laying 24 and 30-in. 
mains. 

CATSKILL, N. Y.—Preliminary plans have 
been prepared by Knight & Hopkins, Con- 
sult. Engrs., of Rome, N. Y,, for the Po- 
tuck Creek gravity water system. 

MOUNT MORRIS, N. Y.—The Board of 
Trustees on Jan. 7 engaged J. F. Witmer, 
Cc. E., Chapin Block, Buffalo, N. Y., to pre- 
pare plans and specifications for a new 
water-works system. JEstimated cost, $50,- 
000. 

TROY, N. Y.—The Board of Contract and 
Supply on Jan. 5 directed BE. L. Grimes, City 
cngr., to prepare plans and specifications 
for the construction of the new mayo 
reservoir. Estimated cost, between $100,000 
and $150,000. 

*NEW YORK, N. Y.—Bids were received 
on Jan. 7 by ‘the Board of Water Supply 
for contract 36 for the construction of the 
north half of the Wallkill Pressure Tunnel, 
a tunnel in rock crossing under the valley of 
the Wallkill River, with three shafts 350 to 
480 ft. in depth, and a short stretch of plain 
concrete conduit, known as cut-and-cover 
aqueduct, and for contract 37, for the con- 
struction of the south half of the Wallkill 
Pressure Tunnel, with three shafts 350 to 
400 ft. in depth, and a short stretch of 
plain concrete conduit, known as cut-and- 
cover aqueduct. The pressure tunnel will 
be circular, 14% ft. inside diameter, and the 
aqueduct, 17 ft. high by 17% ft. wide inside. 
The work is located in the towns of New 
Paltz and Gardiner, Ulster County. Bids 
were asked for each contract separately and 
for both contracts combined. The bids fol- 
low. Contract 36: American Pipe Mfg. Co., 
Fidelity Bldg., Philadelphia, Pa., $1,889,855; 
Reinhart & Dennis, Washington, D. C., $1,- 
986,290. Contract 37: American Pipe’ Mfg. 
Co., $1,803,126; Arthur McMullen, 13 Park 
Row, New York, $1,881,622; Gore-Meenan 
Co., 206 Broadway, New York, $1,852,425. 
Contracts 36 and 37 combined: American 
Pipe Mfg. Co., $3,640,625; John C. Rogers, 
121 West 125th St., New York, $3,700,312 
MacArthur Bros. Co. and Mason & Hanger 
Co., 11 Pine St., New York, $3,724,679; 
Bradley Contracting Co., 1 Madison Ave., 
New York, $3,832,640; Booth & Flynn, Ltd., 
Pittsburg, Pa., $3,680, 167; Dignon Contract- 
ing Co., 60 Wall St., New York, $3,722,825; 
$. Pearson & Son, Inc., Long Island City, 
bree 741, pi. 2 Croton Falls Construction Co., 


analy HANCOCK (Sandy Hook post- 
office), N. J.—Bids will be received by W. J. 
Hawkins, Constructing Q. M., U. S. A., un- 
til Jan. 21 for installing water and sewer 
connections to certain buildings at the post. 


LYNDHURST, N. J.—Bids will be received 
by the Township Committee, John F. Woods 
Clk., until Jan. 18 for 14,750 ft. of 10, 6 and 
4-in. bell and spigot c.-i. water pipe ‘and 47 
10, 6 and 4-in. gate valves and 20 fire hy- 
drants. R. W. Watson is Township Engr., 
90 Park Ave., Rutherford, N. J. 

KINGSLAND (Rutherford post-office), N. 
J.—Bids will be received by the Township 
Committee until Jan. 18- for the construc- 
tion of water-works. \ 

*SALTSBURG, PA.—Bids are asked by the 
Council until 7 p. m., Feb. 1, for materials 
and labor for constructing a complete water 
plant for the Borough o” Avonmore. Plans 
and specifications will be on file after Jan. 
18 with Prof. W. E. Smeltzer, Avonmore, 
Pa., and with Robt. H. Wilson, C. E., Salts- 
burg, Pa. 

PORT DEPOSIT, MD.—The Jacob Tome 
Institute, 401 American Bidg., Baltimore, 
Md., will construct an additional reservoir 
to supply water for the school. 

on ta a D. C.—BRIDGMAN BROS. 

O., 1426 Washington St., Philadelphia, Pa., 
Nei secured the contract for furnishing pipe 
fittings and valves for the new building for 
the National Museum, Washington, at $6,- 
573. Bids were opened on Dec. 17. List of 
bidders noted last week. 

EMPORIA, VA. Wwrrvet & MYERS and 
STAMPER BROS. & RAGLAND, Richmond, 
Va., have secured the contract for construct- 
ing a 700-ft. long, 36-ft. high, granite and 
cement dam across the Meherrin River, for 
the Greenville one Power Co. Estimated 
cost, about $150,000. 


RICHMOND, VA—The Council Committee 
on Water has decidéd to ask the Council to 
authorize the construction of a flume from 


& Se- 


the settling basin to the ne. house. Es- 
timated cost, “about $75, M. R. Sher- 


rard, of Newark, N. 
of Richmond, Consy! 
pleted their report ar 
c.-i. pipe. 

a oe. 
Utilities Co., L. 
struct a sauitieg” Pi 
heating plant. 
CHARLESTON, Ss. 
until Jan. 20 by J. ii 
for a 450-gallon pir m 
pump, with electric m 

CLEARWATER, F1. 
ceived a tonce for th: 
works here. Estimat: 
Thomas J. Sheridan j 


TAMPA, ae The 
Co., Chester McFarlan 
to extend and improve 
tem here. 


INDIANOLA, MISS.—) 
ham, 705 Maison Bla 
La., have been retained 
neers and will prepar: 
ments to the water-wor} 
timated cost, $15,000. 
in about 60 days. 

CINCINNATI, OHIO. 
Service on Dec. 26 awar 
BEL the contract to ex: 
in Lick Run road a dist 
35 cts. per lin. ft. for 
cu. yd. for brick-work, 
for concrete work. 

*EVANSVILLE, IND. 
the construction of th 
plant here has been awar 
the NORWOOD ENGIN! 
Florence, Mass., at $246,\x 

SILVIS, ILL.—Bids will 
by the Board of Local 
about 60 days for laying 
constructing sewers. The 
standpipe will be let soo 
and sewer extensions. [fi 
Moline, Ill., is Engr. 

HERRIN, ILL.—The co 
and casing a deep well 
by the city to McCANN 
at $2.50 per ft. W. T. Pi 

KENOSHA, WIS.—Bids « 
the Board of Water Co: 
Feb. 2 for one horizont 
high-duty pumping engin: 
of 6,000,000 U. S. gallons 
H. Moth is Supt. 

BELLEVUE, IOWA.—s« 
and Power Plants. 

MINNEAPOLIS, MINN.—\\ 
advised that bids were re 
on Jan. 8 by the city for w 
struction for 1909: For 1,7- 
water pipe, per ton: Mass 
Co., Rookery Bldg., Chi 


x 


U. S. Cast-Iron Pipe & Found: 


ery Bldg, Chicago, Ill., $20 

& Sons, Franklin and Harr 
cago, Ill., $26.90. For 125 

castings, per ton of 2,000 Ib 

ern Foundry Co., 312 Tenth 
Minneapolis, $47; "Union Iron 

apolis, $51; Massillon Iron & © 
cago, $50; A. D. Hays & Co 
$48; Crown Iron Works, Mi: 
For 100 D. S. hydrants with 
Camden Iron Works, Camden, 
and $41.75 D. S.; South Par 
Machine Co., St. Paul, Minn 
valves, 100 6-in., 15 8-in., 12 


24-in. with by-pass: J. B. © 
$39 and $258.75, r 


Chicago, $13,60, $20.75, 
spectively; South Park Found: 
Co., St. Paul, Minn., $13.50, $ 
algae Pump & Mfg. Co., 
a., 
Valve Co., Indian Orchard, 
$19.50, $37.20 and $200; 
57 Beekman St., 


nadnock 
and $192; Roe-Stephens Mfg 
Mich., $11.50, 
drew Rinker is City Engr. 


EMPORIA, KAN.—The City 





decided to add 20 wells to the present 
Alva Smith is City Engr 


system. 


MOUNDRIDGE, KAN.—Sce 
Light and Power Plants. 


CROCKETT, THX.—The citize’ 
in favor of issuing bonds for ' 


tion of a water-works system 
HASKELL, TEX.—The city 


we are officially advised, voice 
bonds for the construction of 


The O’Neil Engineering Co., 
Dallas, Tex., has prepared plar 
pervise the construction work. 

TULSA, OKLA.—The city ha 
contract to SWIFT & ALT, 5 
at $27,000 for the construction 
tion basins and will install th: 
will have a capacity of 3,000,0 
gallons. T. C. Hughes is Eng 

DUNCAN, OKLA.—The citiz: 
$46,000 of bonds for the exte 
works and other improvement 

KIOWA, OKLA.—The citize: 
$38,000 of bonds for water-w 
tion. 

CLINTON, OKLA.—We are 
vised that G. C. BROOKS & & 
son, Mich., were awarded th 
Jan. 6 by the town for about 
tension to the distributing 
water-works. §. J. Storm is 

*HUGO, OKLA.—Bids are 
City Council until 8 p. m., ! 
construction of a water-wo! 
according to plans and speci! 
with the City Clerk, and als 
of Hiram Phillips, St. Louis 
Echols is Clk. 

PUEBLO, COLO.—Plans f: 
and ditch s ——. which wil! 
acres of land in southeastern 
were filed with the County 


Nos. 1 and 2. 


$12.50, $19, $37 and $2195, 
Kenne y ‘ 7 
New York, $31.50, $175 
$32.25 and $235; Rensselaer Mfe 
Bldg., Chicago, $11.30 


$17.50, $33.75 an 
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eal ; completed Oct. 15, 1908, and TONAWANDA, N. Y.—Bids are asked by of the Menomonee River. The Joint Com- JERSEY CITY, N Street and 
the syste? intend to commence the ac- the Board of Public Works until Jan. 15 for mittee on Health and Sewerage has approved Water Board has award contract 
the prom ‘construction at once. The the construction of a complete sewer system, the recommendation. repaving about 15,000 sq on Bergen 
tual Wor re claimed by J. B. Benell, of including a lifting station for the eastern ST. JOSEPH, MO.—Contracts will soon be Ave. With wooden block to the U. S. WOOD 
water TE G. BL Studebaker, of ane vad portion of the city. let for the construction of main sewers. Esti- PRESERVING CO., 2) Broadw w York, 
ordway nd to be irrigated is 20 miles SYRACUSE, N. Y.—The contract will prob- mated cost, about $42,150. David L. Lawlor ®&t > per cent., t eing su on the 
Ford t r in sections 19, 20, 21, 28, ably be awarded in March by the Intercept- is City Engr. percentage basis 
south 0 rownship 25, South Range 60 ing*Sewer Board, H. J. Hamlin, Secy., for BRYAN, TEX.—The city. contemplates con JERSEY CITY, N. J.—Bids ar in 
“4 and about 2% miles of the intercepting sewer, 33 structing a sewer system. J. T Maloney is til2p. m., Jan. 18, 1 Stree 
ie \KIMA, WASH.—Incorporation to %0-ins. in diameter. Glenn D. Holmes is Mayor. ; : yriegis5f : Board for tt em of « 

NORT en filed with the County Au- Ch. Engr., 112 New Court House. HASKELL, TEX.—The city has votea [°°°S* T. Bouton Clk. Bd 
papers, Yakima Valley View Irrigation FULTON, N. Y.—The State Department of §7000 of bonds for the otitis of a PHILADELPHIA, PA.—Contt 
citer apital stock of $100,000. A. Health has approved plans for the construc- sewerage system. The O'Neil Engineering ™aintaining and t tl 
ve Mc i, of Toppenish, ash., and tion of the disposal plant for the west side (Go. Dallas. Tex.. has prepared “plans hal eity dur 10) were awarded 
pio » jncorporators. The company sewer system. wili supervise the construction work. George R. Stearns, Dir. of Pub. Wk 
others -rigate land above the Sunny- a Seiki hd gh! Sabo ; eee Armmay nice aerpegtiaes eo follow For maintenance of unpaved 
propose rrig NEW YORK, N. Y.—Bids are asked by GALVESTON, TEX.—Horton & Horton are ai ont . ie 
side ca ACHINERY CO. has Louis Haffen, Pres. Boro. of the Bronx, un- the lowest bidders for the construction of r macadamised road mat? _oridges and 
‘The ine * t by the city for til 11 a. m., Jan. 21, for constructing sewer  jnforced-concrete drain on Ave. M., at $41,- Ne ee ee 
been 21 i= eg ty the Pomona 0d appurtenances in Gun Hill road, between g39, if payments are made in 40-yr. 414° a ane’ SEO, a ers Saw ae 
the ma ry = beer the Yakima River Perry Ave. and Woodlawn road; in Wood- grading filliag and drainage bonds and $41 east ee by mth a oe : 
Heigh ping plant on U lawn road, between Gun Hill road and East 91 if one-fourth cash and three-fourths  cOcCUPIsG Dy raliway tracks, divided am 

; city at $15, 210th St.: i Jay ; reen G - “ cash an ree-rourta the McNICHOL PAVING & CONSTRUCTIO 
orth 210th St.; in Wayne Ave., between Gun Hill ponds. A. T. Dickey is City Engr , i NINGH -AVING 

sRAS \LLEY, CAL.—The contract for road and East 210th St., and in Tryon Ave., agen hse » Ronnciess <5, a 4 me iz Bidg., CUNNINGHAM PAVING & 

G <- on of a complete pumping sys- between Gun Hill road and Reservoir Oval: SAN ANTONIO, TEX : The City Engineer- CONST Rt CTION CO M ACK PAVING 
he -" n awarded by the Empire Mines for constructing a sewer and appurtenances ing Department is completing specifications & CONST Rt CTION CO., I Title Bide., at 
ny ag LOR FOUNDRY & ENGINEER- in Jerome Ave., between East 208th St. and for the construction of eleven miles of sewers from 16 ets. to $1.35 1. yd., according 1 
w a Grass Valley. Summit north of Gun Hill road, and for in Peeper Hill Improvement district. Bonds the character and nt « e work I 
as ) CITY, CAL.—It is proposed to constructing a receiving basin and appur- for $45,000 have been voted for this work Se ee ‘ppropriated 
RED it $20,000 for water-works im- tenances at the northeast corner of Jerome F. M. Giraud is City Engr. een Seer, Ses eeae Weal , 
po me here, work to commence in about Ave. and Kingsbridge road. PURCELL, OKLA.—Bids are asked by M RICHOL PA A: Bay. CONSTRUCTION co 
pee months NEW YORK, N. Y.—The following bids 5, Robinson. cei ge wat A Pm am CUNNINGHAM PAVING & CONSTRUCTION 
; ‘e<.X, ARIZ.—Al bids submitted to were received on Jan. 12 by Louis F. Haffen, > SS COATES & SyMem Of sanitary CO. and MACK PAVING & CONSTRUCTIO 
PHO! users’ Association for the con- Pres. Boro. of The Bronx, for completing the *¢Wers- CO.. at from 1 7 cts. @ 80. yd. The su 
oS ‘ the new Highland canal, east of contract abandoned Oct. 26, 1908, for con- SEATTLE, WASH.—R. H. Thomson, City of $500,000 wvailable for this work 
agg been rejected and will be adver- struction of a storm relief tunnel sewer from Engr., has estimated the cost of the follow repairs to asphalt paved streets to the FIL 
— he Sten Avs. owen, near Wendover Ave., — [| : . + yg St., BERT PAVING & CONSTRI ION CO.. a 
tised 2 N ee in i rook watershed (Sewerage Dist. 33), rom 2lst Ave. North to 23d Ave. North, and rom 68 ct o $1 i nd fo 
SALT LAKE CITY, UTAH. + Saget ie to Harlem River, about 231 ft. north of High- other streets, sewers and water-mains, $S teenth Tele eisai ateaeeien. J EPI M 
$475," bonds for water-works an wes bridge, 24th Ward, Boro. of The Bronx: 500; Third Ave. West, from West Howe St HUGH €117 _ wicsnke 
000 of ver bonds voted last Food — New York & Portchester Construction Co., to West Dravus St., and other streets, sew rc on BERT. P +. 2c co rRu 
fectarcd 'egal by She Sagem ts will be in 129 West 125th St., $321,244; McDonald & ers, $37,500; First Ave. West, from West TION CO., Pennsylva Bldg re 
and the proposed a, Ones “sos S Barry, 183d St. and Tiebout Ave., $375,372; Crockett St. to West Florentia St., and other tes coatenct tae tenaitine aan acer 
at once. L. C. Kelsey is City ? N Degnon Contracting Co., 60 Wall St., $378,- Streets, sewers, $25,500. cupied by railway tracks, at from & t 
LEWISTON, IDAHO.—The WARREN CON- 564; Robert J. Rooney, $373,329; Gore & PASADENA, CAL.—E. L. PLANTELL has = $1.35 a sq. yd 
STRUCTION CO., of Portland, Ore., and F- Mecnan, 206 Broadway, $336,490; Phoenix been awarded the contract by the city fo The award hing. deliver 
A. DAI of Lewiston, Idaho, were awarded (Construction Co., Park Row Bidg., $411,312; constructing a sewer in Euclid Ave., at spreading and rok tone on roa 
the conract on Dec, 28 by the city for €x- John J, Hart Co. Pugsley Ave., Bronx, $3,850. Heman Dyer is City Clk. occupied by railway tracks was made to tl 
tending the intake pipe at about $152,000. $304,361; Haggerty Contracting Co., 217 STRATFORD, ONT.—The ratepayers hav CUNNINGHAM PAVING & CONSTRUCTION 
J. E. kerson is City pong West 125th St., $350,836. voted in favor of a by-law paereliling for th CO., at from 12 to 7 et per sq. yd 
NORTH TORONTO, ONT.—The following BINGHAMTON, N. Y.—The Board of Con- expenditure of $25,000 for sewage disposal SCRANTON, PA.—R. C. RUTHVEN, Buf 
improvements ar . a ae tenet and Sooty has awarded the contract to work. falo, N. Y., has secured the contract for pa 
water main, tydrants, , *. 3 JOHN TYNE for the construction of the Ire- : 7 y = 7 ing Greer St Webster Quine tail 
bene Ave.; tar and gravel sidewalk, 4 ft. land Ave. sewer. S. M. Baird is City Engr. “4 ptm yh ONT. or gf neo rend mee nth and Fourth han . 

‘ath. with necessary grading, on Broad- “ an . r urray, Consult. Engrs., To qd, a ~~ ourtl aves. i 
in widtt D jas is Town ASBURY PARK, N. J.—The Council on ronto, are preparing plans for the installa were opened on | — List bidder 
way. William J. Doug Dec. 29 decided to issue bonds for $35,000 tion of the proposed sewerage system in this noted last week 
MEAFORD, pd a ag A a oo 3 for sewer plant. W. C. Burroughs is City township. SALISBURY, MD 
voted to Maes Se Clk. BANFF, ALTA.—Bids are asked by How- 0” Dec. 29 for grad 
a new filtering basin. ROANOKE, VA.—Bids are asked until ard Douglas, Comr. of Parks, Bantt, unti! izing, about 1 1-3 m o 
MARKDALE, ONT.—Bids were opened on noon, Jan. 18, by R. H. Wills, City Clk., for noon, Feb. 5, for the following sewer pipe County, known as J 
Dec. 28 by the Town Council for a portion the construction of a sewer for properties on and fittings required for extensions to the will be done by the « th 
of the water-works system as follows: For east and west side of 13th St. W. W. Bates Banff sewerage system: 282 ft. of 8-in. supervision of H. M. Clark, County Road 
furnishing pipe and ———  egrag is City Engr. sewer pipe; 1,810 ft. of 9-in., 600 ft. of 15- Engr. 
hydrants, valves, spec , es o= Be TIN wr in., 30 6-in. off 15-in. sewer junctions, 60 ANNAPOLIS, MPD.—Bids are asked by the 
pipe: | Gartshore-Thomson, $33 per ba, = 7 Voted In favor’ of isouing $50,000 of bonds 6-in. off 9-in. sewer junctions, the whole omaw dome ieneen of. anne po 
areight ant ene ar 8 Sa mud 900: for the construction of a sewerage system. o the ay Ss! ~ “eyatanien f. 0. b. cars County until noon, Jan. 26, for grading and 

0 . , f © ; ne £ oi 1 il¢ 3 of , e 
CANADA FOUNDRY CO., Davenport, To- | HAMPTON, VA.—The citizens on Jan. 5 9 Salil: OPEI t, Di. supelie-seam Mo Gabaean i Bes tees 
ronto, Ont., $33.75 and Pye (awarded con- voted in favor of issuing $100,000 of bonds GARBAGE DISPOSAL . sme pa a Lyre 9 “ — 
tract. For laying about 2,000 lin. ft. of 8- for the improvement of streets and sewerage. . ‘ , — BALTIMORE, MD.—Bids are asked by th 
in.. 3.200 ft. of 6-in., and 10,100 ft. of 4-in. *CHARLESTON, W. VA.—C. T. McCracken STEUBENVILLE, OHIO.—The Board of — of — until 1 a. m., Jan. 20, for 
and under pipe 5 ft. below surface, 20 hy- & Co., Columbus, Ohio, on Jan. 6, submitted Public Service has awarded the contract for [OPble oF rubble paying stone and broken 
drants, 40 valves, ete.: Paul Bergman, Wa- the lowest bid to the Board of Affairs for garbage removal and disposal for the pres- “CO8®, Vitrified paving biocxs, asphalt blocks, 
terloo, Ont., $4,800; Bishop & Buchanan, constructing sewers here, at $22,198 for ent year to HOWARD & SMITH, of this curbstone, gutter-stone and flagstone, gran 
Owen Sound, oat. a: — “3 — brick and $20,000 for reinforced-concrete pipe city. -s Boype Lggeen Fagan f end sew Fran ck 

‘ene a ’ t ° omas i ‘ul- . ‘ E . “ - , g ee asp ai “| al 0 € eu ie ‘ e tor 
ey ee ate ES wl: ato sap Hogue is City Engr MIDDLETOWN, OHIO.—Bids are asked genera! purposes in the City Engineers d 
Welland, Ont , $3,830; JOHN HARTNETT ALBANY, GA.—The city has decided to ex- until 7.30 p. m., Jan. 15, by the Board of partment during the year 190%. Specifica 
Tor rom, $3,087 (awarded contract): Mc. tend the sanitary sewer system, $80,000 be- Public Works for sweeping the paved streets tions can be obtained at the office of the 
Lehn i eo 499. ing available for this work and other im- of Middletown. John Kunz is Clk. Bd. Department of Public Improvements nd 
Knight Construction Co., Toronto, $3,430; ° er; mF : 7 eer 
J. &. Murphy, Toronto, $4,837; Rowan & provements. R. J. Edgerly is City Engr. STREETS AND ROADS bids will be received for each material spec 
Eliott St. Catharines,  Ont., $4,400. For BARTOW, FLA.—W. W. Lyon, Jackson- ° fied where the bidder cannot furnish all the 
stand pipe, steel, 14 x 70 ft., resting on a Ville, Fla., and E. M. Gibbons, Asst. Engr., MINEOLA (L. 1.), N. ¥.—Bids are askea terials named. B. T. Fendall -ts City 
concrete foundation about 23 ft. diameter are surveying the city for the purpose of by the Board of Supervisors, Mineola, until = ="8"- 
and 5 ft. 6 ins. deep (included): Herbert making + geome for the construction of a Jan. 18, for grading the West Shore road HAMPTON, VA.—See item under Sewerage 
J. Armstrong, Markdale, $3,390; Canada ‘System of sewerage. from Cleft road to West Main St., Oyster VALLEYTOWN (Marble post-office), N. ¢ 
a Co, oo gg eae =. PR at cage teak Gk ose. Bay. William H. Seaman is Engr. —The Highway Commission of Valleytown i 
chine 0., . a rines, +> 2020; -—ibe city has vote ov, ° nds oN "7 ben . considering issuing $25,000 of bonds for max 
Jenks Dresser Co., Sarnia, Ont., $2,985; To- BROOKLYN, N. Y.—AIl bids opened Dec. 4 mia 


ronto Iron Works Co., Toronto, Ont., $3,200; 
Western Bridge Co., Chatham, Ont., $3,900. 
(No contract was awarded as elevated tank 
was selected.) For elevated tank, steel tank 
20 ft. diameter x 28 ft. high, hemispherical 
bottom, supported on steel tower 60 ft. high, 
including concrete piers: Herbert J. Arm- 
strong, Markdale, .370; Canada Foundry 
Co., Toronto, $4,615; Jenks Dresser Co., 
Sarnia, $3,500; Ontario Wind Engine Co., 
Toronto, $4,125; TORONTO IRON WORKS, 
Toronto, $3, (awarded contract). C, H. 
Mitchell is Bingr. 

VICTORIA, B. C.—The contract for the 
salt water high pressure pumps has been 
awarded by the city to the D’OLIER ENGI- 
NERING CO., 121 South Eleventh St., Phil- 
adelphia, Pa., at $17,630, for the following 
equipment: Blectric driven unit consisting 
of general electric motor, direct connected to 


two 2-staged D’Olier turbine pumps pro- 
vided with bronze runners and diffusion 
vein 


and one steam-driven unit consisting 
of a Kerr steam turbine, direct connected 
to one D’Olier three-staged turbine pump. 


SEWERAGE. . 


(* denotes that this work is advertised in 
Engineering News.) 


NN, MASS.—The Board of Public Works 
has owarded the contract for furnishing the 
two (2-in. and one 6-in. centrifugal pumps 
Ter 1 for pumping the sewage from the 
lo Washington St. sewer into the eastern 
‘ni eptor at the corner of Broad St., to 
“A SON & ALLEN, of Lawrence, Mass., 
at OS. Horace R. Parker is Ch. Clk. Bd. 
of Wks. 

)N, MASS.—Bids are asked by Guy 


c rson, Su of Streets, until noon, 
Ja -1, for cleaning about 7,000 catch 
be n the following districts: No. 1, 
. oston, about 900 basins; No. 2, t 
x ‘bout 400 basins; No. 3, Charl D, 
re. *) basins; No. 4, Brighton, about 700 
ba No. 5, West , about 800 
‘ \o. 6, Dorchester, 1,000 basins; 
1: a 8, Roxbury and city proper, about 
ai - a Nos. and city : 
- STER, N.Y have been 
E ‘pleted by Knickling, Consult. 
r the of a sewer alon 









for the extension of the sewer system. 


TOLEDO, OHIO.—Bids will be received un- 
til Jan. 20 by the Board of Public Service for 
furnishing the material and constructing lo- 
cal sewers Nos. 1061, 1065, 1066, 1068 and 
1070. Reynold Voit is Secy. Bd. 

SYLVANIA, OHIO.—Bids will be received 
by the Village Council until Jan. 21 for fur- 
nishing the material and constructing a 
sewer system here. W. B. Harris is Village 
Clk. Riggs & Sherman, 613 The Nasby, To- 
ledo, are Engrs. 


CANTON, OHIO.—The Board of Public 
Service on Jan. 7 awarded the contract for 
the construction of a storm water sewer in 
Linden, Brown and Louis Aves. to L. D. 
BURD, at $3,837. J. A. Starrett is City 
Engr. 

COLLEGE HILL (Cincinnati post-office), 
OHIO.—Bids will be received by the Clerk of 
the Village of College Hill until noon, Feb. 
8, for furnishing the necessary labor and 
materials for the construction of sanitary 
sewers and appurtenances in private right of 
way in ravine from Davey Ave. to dispcsal 
plant, in Linden and Tacoma Aves., and in 
Hamilton Pike and lateral streets west, the 
work to consist of vitrified sewer pipe 6-in. 
to 12-in. in diameter, iron pipe, manholes 
and Y branches, according to plans and spe- 
cifications on file in the office of the Clerk 
and in the office of J. A. Stewart, Engr., 
1112 Traction Bldg., Cincinnati. 

ASHTABULA, OHIO.—Bids are asked by 
the Board of Public Service until noon, Jan. 
19, for constructing a sewer in a portion of 
Colorado St. A. J. Richardson is Clk. Bd. 


GRAND RAPIDS, MICH.—CHARLES E. 
WILLIAMS was awarded the contract on 
Jan. 2 by the Board of Public Works for 
the construction of the sewage pumping sta- 
tion at Coldbrook and Canal Sts., at $7,090. 


DETROIT, MICH.—Bids are asked until 10 


a. m.,, Jan. 15, by the Department of Public 
Works, for constructing the Gratiot Ave. 
and Waterman Ave. sewers. J. J. Haarer is 
Comr. Pub. Wks. 


MILWAUKEE, WIS.—The enomonee 
River Sanitary Commission, consisting of 
Mayor D. 8. Rose, G..A. Bading, Health 
Comr., and C. J. Poetsch, City En; 
recommended the appointment of rge C. 
Whipple, 103 Park Ave., New York; John 
W. Alvord, of Chicago, Ill., and Harrison P 


Eddy, of Boston, Mass., plans for 
seccdawe Gtepensi ayatea tir the purideation 


16 by Bird S. Coler, Pres. Brooklyn Boro., 
for regulating and repaving with asphalt 
block on concrete foundation Flatbush Ave., 
from Fifth Ave. to Plaza St., about 9,862 sq. 
yds., have been rejected. 

LONG ISLAND CITY (L. I.), N. ¥.—Con- 
tracts were awarded on Dec. 30 by Lawrence 
Gresser, Pres. Boro. of Queens, as follows: 
For regrading and repaving with granite 
blocks the College Point Causeway, between 
College Point and Flushing to the PHOENIX 
CONSTRUCTION CO., 41 Park Row, New 
York, at $30,079. For grading and curbing 
and laying bluestone sidewalks on Potter 
Ave., Astoria, from Eleventh Ave. to Flush- 
ing Ave., and on Eleventh Ave., from Flush- 
ing to Potter Aves., both to the ASTORIA 
a aca CO., Astoria, N. Y., at $15,- 

NIAGARA FALLS, N. Y.—The H. P. BUR- 
GARD CO., 275 Lathrop St., was awarded the 
contract on Jan. 5 by the Board of Public 
Works for paving a portion of Fourth St. 
with asphalt, at ,647. 


NEW YORK, N. Y.—Bids are asked until 
11 a. m., Jan. 21, by Louis F. Haffen, Pres. 
Boro. of the Bronx, for paving with asphalt 
Pavement on a concrete foundation the road- 
ways and sidewalks on the bridges over the 
New York, New Haven & Hartford R. R. 
(Harlem River Branch), at Longwood Ave., 
Tiffany St., Hunts Point road, Faile St., 
Bryant St., Westchester Ave., Tremont Ave., 
West Farms road, White Plains road, Union- 
port road, Williamsbridge road and Bay- 
chester Ave.; paving with asphalt pavement 
the roadways and sidewalks of the bridges 
over the New York, New Haven & Hartford 
R. R. (Harlem River Branch), at B 149th St., 
Leggett Ave., Lafayette Ave., Barretto St., 
Longfellow Ave. and Ludlow Ave.; paving 
with asphalt block pavement on a concrete 
foundation the roadway of Cambreleng Ave., 
from Grote St. to the lands of St. John's 
College (Fordham University), and setting 
curb where required; for regulating, grad- 
setting curbstones, flagging the side- 
walks, laying crosswglks, building ap- 
proaches and placing fences in Leggett Ave., 
from Southern Boulevard to Randall Ave., 
and for flagging and reflagging and placing 
filling where necessary on Burnside Ave., be- 
tween Webster Ave. and Aqueduct Ave, 


NEWARK, N. J.—The Board of Freehold- 
ers are considering the paving of portions of 
Bloomfield and Frelinghuysen 
Sherrerd is City 


Aves. M. R. 


adamizing roads. J. Q. Barker is Pres 
Comn. 
MACON, GA.—The City Council is con- 


sidering the appropriation of 
for street improvements, 
the paving of Cotton 
and Poplar St E 


about $10,000 
which will include 
and Washington Aves 


timated cost, about $30, 


000. J. W. Wilcox is City Engr. 

GADSDEN, ALA Bids will ‘soon be asked 
by the City Council for paving portions of 
Twelfth St. 

KNOXVILLE, TENN.—Knox County is 
considering the issuance of $500,000 of bonds 
for road improvements. A. D. Collier is 
County Judge. 

FOSTORIA, OHIO.—The citizens on Dec 


29 voted in favor of issuing $75,000 of bonds 
for road improvements. Charles Latshaw is 
City Engr. 


SPRINGFIELD, OHIO.—The City Council 
has passed a resolution providing for the 


paving of portions of Yellow Springs, North, 


Spring and Monroe Sts. M. T. Bakin is City 
Ener. 

COLUMBUS, OHIO.—Bids will be received 
by the Commissioners of Summit County, 
until noon, Jan. 21, for grading and mac- 
adamizing one mile of road in Portage Town- 
ship. James C. Winders is State Highway 
Comr. 

WASHINGTON, IND.—Contracts for the 


construction df four gravel roads in Daviess 
County have been awarded to the M. H 
WILSON CO., and for one gravel road to 
FRANK A. JEAN. Axgiegate cost, $40,000 


KOKOMO, IND.—Bids are asked by the 
Commissioners of Howard County, Kokomo, 
until Feb. 3, for the construction of 17 roads, 
each about three miles in length. 


GREENFIELD, IND.—Contracts for the 
construction of roads were awarded by the 
County Commissioners on Jam-.4 as foliows 
The J. L. Fry road or State §t., to J. J 
KELLER & CO., of Frankfort, at #32,57( 
Frank Steele road, to A. F. HOOTEN & 
SON, at $8,994; Kimberlin road, to J. : 
VAIL and J. WOOD, at $4,497; the Sparks 
road, to D. H. FATONT( at $4,150; 8S. B. 
Blackburn road, to W. W. SHIELDS, at 
$5,500; the W. A. Hoppis road, to BETTS & 
DUNN, at $5,450. 


NEW ALBANY, IND.—The Board of Pub- 
lic Works has adopted plans and specifica- 
tions for paving portion of Locust St. 
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VINCENNES, IND.—Bids were opened on 
Jan. 6 by the County Commissioners for the 
construction of the Charles Cunningham and 
The contract was award- 


om have been pre- 

St. end other streets, grad 

; Coe Sake from — — 

grading and cur . 
East P 


ike 
Paving with asphal 
South, from Atlantic 8 


> if paved with wood 


other gravel roads. 
ed to LOUIS PHILLIPPE at $5,880. 

VINCENNES, IND.—Bids are asked by the 
Commissioners of Knox County, Vincennes, 
2, for the construction of 4,589 ft. 
of gravel roads in Vigo Township; 1,877 ft. 
ravel road in Vincennes Township, ana 
2,067 ft. of gravel road in Vigo Township. 
IND.—Bids are asked by 
Hancock County, 
eb. 1, for the construction 
of 2% miles of roads in Vernon Township ; 
.773 miles and .63 miles in Center Township, 
the latter to be paved with brick; and 2.97 
miles in Buck Creek Township. 

SPENCER, IND.—Bids are asked by the 
Commissioners of Owen County, Spencer, 
until Feb. 18, for the construction of 1% 
miles of macadamized road on line between 
Clay and Owen Counties. 

CRAWFORDSVILLE, IND.—Bids are asked 
by ,the Commissioners of Montgomery Coun- 
ty, Crawfordsville, until Feb. 2, for the con- 
struction of a gravel road in Union Township 
and a gravel road in Brown Township. 
IND.—Bids are asked by the 
Commissioners of Benton County, 
until Feb. 1, for the construction of 15,340 
road and streets 


7 : sto "brick, stone and 
couthe to Atlantic St., © 200 
> f 


on 70th St., east of 


The Crane-Best Co. has 
for the erection of the 
LER 


Pittsburg, and the 


OAKMOUNT, PA.— 
awarded the contract 
new plant here to H. 
3301 Pennsylvania Ave., 
contract for the 2, 
to the AMERICAN DG 
RITER-CONLEY M 
both of Pittsburg. T 
uildings of various sizes in the 
prise the completed 
be of brick, steel and 
Work on building 
tarted at once, and 
completed during the 
the intention of the com- 
al of them completed in 
and to complete the re- 
Possible thereafter. None 

equipment have been 
be for about a month. 

will be built, which 
and electricity for the 
A part of the equipment will 
present plant of the Best 


ve been awarded by the Board 
orks as follows: 


PEDERSON, at $3,540 
other Streets, plankin 
924. 


Greenfield, until F 


; 17th Ave. South and 
- K. DYB, at $7,- 
Plant, all of which will 
concrete, and fireproof. 
the foundations is to be s 
the buildings will be 


LOS ANGELES, CAL.— 
as follows on D 
lic Works for P 
price given per sq. ft. : - we 
Fairchild Gilmore-Wilto 


28 cts.; O. W. Sha 
Dorin, Brouse & 

oadway, 30 cts.; H. J. 
Pp Bldg., 29 cts. Homer Hamlin 


pened on Dec. 21 


portion of Sunset Boulevard 
phalt Paving Co., 
. H. Calkins & Co., 
Pattillo Co., 14% 
cost of improve- 


Bids were opened 

the Board of Pub- 

—, with brick 
. 


pany to have sever 
the early spring, 

mainder as soon as 
of the contracts f 
Placed, and will not 

A large power plant 
will furnish steam 
The following bids were 0} 


Mfg. Co. at Pittsbu 

POTTSTOWN, PA.— 
vised that J. V. Poley, 
Royersford, Pa., is 
1-story brass foundry 
ell & Van Meter. 


We are officially ad- 


Preparing plans for a 
, 40 x 75 ft., for Mitch- 
Bids will be received by 


CRI ARH Tien, Set essa at “3 


IND.—The County Commis- 
Sioners on Dec. 30 awarded contracts for 13 
gravel and stone roads in W 
coming summer, 
were 38 bidders for the roads. 
and roads are as follows: 
F. J. Sommers and Charles Clark roads, both 
in Jefferson Township, at $8,759 and $7,363, 


Mason Bidg., 17 9-10 cts. : 
ells County to be 


SACRAMENTO, CAL. 
Pervisors on Dec. 30 
to COTTON BROS., 
Cal., for macadamizi 


—The Board of Su- 
awarded the contract 
Bacon Bidg., Oakland, 
ng the lower Stockton 


To ELI ENGLE, SHAMOKIN, PA. 


My ASP 


—Jury, Kessler & Lee, of 
are preparing plans and will re- 
Feb. 1 for erecting a 4- 
building and a 1 
engine house 50 x 100 ft. fo 
ng Co. Pressed brick, terra 

will be used, and the cost is 
$80,000. 


io ee 


story 50 x 220-ft. mill 
LEWISTON, IDAHO. 
construction of the c¢ 
the installation of th 
connection with the ro 
on Dec. 28 by the ci 
Lewiston, at $18,000. 


NT.—The City Engineer has 
Port showing the cost of road 
ions of the following streets: 
659; Wellington St., 


Ontario St., $13,067. 
—See item under 


—The contract for the 
urbs and gutters and 
e drainage system in 
ad paving was awarded 
ty to F. A. DOLE, of 


Allen road, in Union Township, at $2,399 ; 
©. C, COLE, the Ed Platt road, in Union 
Township, at $7,600; M. ALEXANDER, the 
in Nottingham Township, 
T. & WILSON N. WOOD- 
WARD, the Alexander White road, in Jeffer- 
son Township, at $4,695; 
the John Kimmer road, 
ship, at $4,644; WILLIAM REPPERT, the 
in Lancaster Township, at $5,- 
227; the Guy Myers road, in Jefferson Town- 
ship, at $6,000, and the Ernest Myers road, in 
the same township, at $7,700; LEWIS HUT- 
Middaugh road, in Union 


sis BNR he ali 


ee Ms 


see 


ERIE, PA.—A site has bee 
ove Mfg. Co., a 
» upon which th 
addition to its plan 

BUSHKILL, PA.—Press reports state that 
& Res is to be erect- 





t West Twelfth 
€ company will erect an 


F. B. FISHBAUGH, 
in Rockecreek Town- 


a cement manufacturin 
ed here, to cost about §$: 
will employ 250 men and wil 
of 1,000 bbls. a day. 
taken from Winona F 
J. W. Houck is Gen. M 


FAIRMONT, W. VA. 
Independent Steel & 
Pittsburg, Pa., will 
The company has f 
which will be consolidated in Fairm 
ing employment to 
Plant will begin earl 
cost of the plant will 

MORGANTOWN, W. VA. 
Corporation, 71 Broadway, 
will double the capacity o 
American Sheet & Ti 


Clarenee S&t., $ 
King St., $9,501 ; 
NORTH TORONTO, ONT. 
Water Supply-Irrigation. 
TAMPICO (Tamaulipas), 
tract for paving the princi 
has been awarded by the e¢ 
PANIA MEXICAN 
ASFALTO Y CON 


1 have a capacity 
Water power will be 
‘alls by a pipe line. 





age tt 


MEX.—The con- 
pal streets here 
ity to the COM- 
A DE PAVIMENTOS DE 
STRUCCIONES of Mexico 
ated cost of improvement, 


MANUFACTURING PLANTS. 


(* denotes that this work 
ngincering News.) 


SPRINGFIELD, MASS. 
ope Company has award 
the factory building 
south side of Cypress 
GER, of Holyoke, Mass. 
be built of brick and of 
accordance with plans d 
Green, of Holyoke. 


- Tri = ¥ . 
road, in vane Township, at $6,199 —It is stated that the 
INDIANAPOLIS, Wire Co., House Bldg., 


establish a plant here. 


IND.—Resolutions 
adopted by the Board of Public Works on 


stimated cost, $80,000. Blaine H. 
Miller is City Engr. 
MICH.—Bids will 
until Jan. 15 by the Department of Public 
. J. Haarer, Comr., for furnishing 
and delivering 1,000,000 paving brick. 
ILL.—Bids will be received by 
the South Park Commissioners, E. G. Shum- 
way, Secy., until Jan. 
8q. yds. of paving on Michi 
Twelfth and Jackson Sts. 
ceived on three classes of pavement, as fol- 


1,600 men. Work 
y in the spring.“ The 
000 


—The U. 8S. Stee} 
New York, N. Y. 
f the plant of th 
n Plate Co. at Morgan- 
, the plant will repre- 
$1,000,000 and will 


—The U. S. Envel- 
ed the contract for 
it will erect on the 
St. to CASPAR RAN.-. 
The structure will 
mill construction in 
rawn by Samuel M. 
It will have five stories 

The main structure will be 
100 ft. wide and 82 ft. high. 
an L of the same height and 
The total floor space will be 
Work will begin on 
as the foundation is 


for about 35,000 
gan Ave. between 


: Sent an investment of 
Bids will be re- 


employ 1,000 people. 
WHEELING, W. VA. 
Wheeling, is lowest 
nh of a box factory for 
& Sons, to replace the 
It will have four 
with brick with Cleve- 
floors supported by 
nd engine rooms too 


A. L. Kleives, Wheel- 


—The Spindler & 


creosoted wood block; Class C, any bitumin- 
ous concrete pavement, for whic 
submit specifications. 

ELGIN, ILL.—Bids will probably be asked 
in April for 27,985 sq. yds. of brick pave- 
ment, 3,679 sq. yds. of asphalt, 13,000 cu. 
yds. of excavation and 12,500 lin. ft. of curb 
C. E. Plum is City Engr. 

MOORHEAD, MINN.—The citizens on Dec. 
28 voted in favor of issuing $20,000 of bonds 
A. M. Hopeman, of Moorhead, 


Christian Steinmetz 


fireproof construction, 
land stone trimmings. 
steel structure, boiler a 
having fireproof 


the building as soon 
. space, 30,000 sq. ft. 


ORES 


WORCESTER, MASS. 
ter Corset Co. contemp! 
ditions to its plant, on 
side and the other on th 
additions will cost about $125,000 

BRIDGEPORT, CONN. 
lic Cartridge Co. has i 
erection of a 10-stor 
which, with its equipment, 

000. 


steel and brick, 88 
ized for the manufacture of shot 
The factory will hay 


—The Royal Worces- 
ates erecting two ad- 
e on the Wyman St. 


CHERRYVILLE, N. C. 
the Howell Mfg. Co. 
will double its plant. 
operates 2,600 ring spindl 
producing cotton yarns, 
is driven by electric power. 

CLIFFSIDE, N. C. 
Cliffside, N. C., 
ing 1909 to double 
ment of 20,000 ring s 
manufacturing gingha 
dyes and finishes. 
employed. The buildings are 
an increase, which will mean 
of probably $400,000 for the m 

CHARLOTTE, N. C. 
Mfg. Co. ,of Charlotte, 
the erection of a mill 
yarns and other produ 
its mills at Charlotte 
It has the plans and 


—It is reported that 
of Cherryville, N. C., 

The company now 
INDEPENDENCE, es and 1,400 twister 
will soon award the contract 
for macadamizing about three miles of road 
to connect the Littel 
pendence road South. 
ROCK, ARK.—The 
is contemplating the paving of a portion of 
Estimated cost, 


—The Union Metal- 
nvited bids for the 
factory building, 
is to cost approx- 
The structure will be of 


—The Cliffside Mills, of 
probably will arrange dur- 
plant's present equip- 
Pindles and 910 looms, 
ms, which the company 
© a capacity of 100 tons 


Fulton County Court 
)»,000 for the construction 
from Mammoth 
a distance of 20 


MARTINSVILLE, N.Y. 
Mfg. Co. has been incorp 
with a capital of $1,000,000 
Plans and specifications have 
for additions to the musical in 
at Martinsville which is 
$500,000, 


has appropriated §: —The Wurlitzer 
a macadamize it i cee The Highland Park 
N. C., is considering 
to manufacture coarse 
cts from the waste of 
and Rock Hill, §. C. 
specifications for ex- 


$5,000 of bonds for street in 
TEXARKANA, TEX.—The bond 
$250,000 recently voted by 
road construction and improvement of streets 
in Precinct No. 1, including the Texas half 
of Texarkana, has been de 
lection will probably be held. 
PARIS, TEX.—The 
as completed plans for paving the 
J. W. Croak is City Engr. 
HOBART, OKLA.—The following bids were 
y the city for paving 
sq. yds. Natural Lake 


BUFFALO, N. Y.—The 
ing Co., 662 Fillmore A 
prepared for a brick and stru 
dition to its plant, inclu 
building, to cost $21,000. 


the citizens for A. Schreiber Brew- 


this city, will bui additional plant of 
y d 700 looms for the pro- 


oth and converters’ goods 
Loc 


Boston, Mass., as 
and has let contract for 
e building, which will be 
four stories high. Contracts 
ed to be award- 
and the mill is to be 
r the next crop of cot- 


clared illegal. An- ding a 2-story office 


Transportation Co. h duction of print cl 
Main St. and the Erie R 

A 2-story brick 
ft., for which plans 
be erected at once 


purchased site at 
R. and will erect Co., 93 Federal St., 
Engrs.-in-Charge, 
the erection of th 





are being prepared, will 
and a foundry and other b 
C. Carr is Pres., 9 Lewis B 
The Buffalo Metal Furniture Co. 
plans for the construction of a 2-s 
factory to be erected at 


received on Dec. 


BI lar orn 


ed during January, 
ready for operation f 
ton, employing about 
BIRMINGHAM, ALA.—The A. 
Casting Co., 25th St. 
equip the proposed fou 
mingham. The compan 


(c) 4,000 it. 30-in. single 
(d) 4,000 ft. concrete curb, 
r Asphalt Paving Co., 


curb a tter, 
seneene ie Niagara St. and 
Thompson is Pres., 
1457 Niagara St. 

The Niagara Cement Co. 
prepared for a $250,000 exte 
ufacturing plant at Hambu 
Sts. and the Buffalo River 
offices are at 892 Ellicott Squ 

BINGHAMTON, N.Y. 
Lloyd Concrete Co. 
ized at $20,000, w 


Kansas City, Mo., 
75 cts., (d) 70 ets.;: 
Co., Syracuse, N. Y., (a) $2. 
(c) 55 cts., (4) 70 cts. ; 
Paving Co., Muskogee, 
(c) 75 cts., (d) 70 ets. 


is having plans 
nsion to its man- 
rg and Katherine 


ndry at North Bir- 
y will erect buil 
36 ft. high, at a cost of $ 
cost of equipment, $10,000. H 
furnace and mine castin 
— Daily capacity, 


Parker Washington 
O. E. Noble is City 


Sin a? ne ig epepes et 


will be manufac- 
tons heavy cast- 


essemer Soil Pipe 
enlarge its foundry. 
Ts will be added and 
le the capacity.of the 
a new boiler, engine, 
The improvements will 


—The Crossett & 
, of Binghamton, capital- 
as incorporated on Jan. 5 


to manufacture cement and bricks. The Di- 
Prank 1. Ww. 


ASH.—The City Council has 
ution providing for improving 
n district by paving. Estimated 


The management of the B 


the addition will doub) 
Plant. It will 


blower and cupola. 
cost approximately 

ASHLEY, MISS. 
. W. Ashley for sawmill 
ty. The plant for which the m 
intended will have a daily capaci 
ft. The building will cost 
NASHVILLE, TENN.—The Independent ice 

ly incorporated, will establish a 
to cost $10,000, and will erect brick 


Lieyd and Bugene W. 
Offices will be ope in 
Press Building about Feb. 1 
be employed at the start. 
building purposes will 
tight building for the purpose of c 
blocks will be built. 
BINGHAMTON, N. Y¥ 
ment addition, 50 


City 
estimates for the fol- 
ments; 24th Ave. 
to East Ward St., 


Engr., has submitted 


lowing local improve and 60 men will 


ement blocks for 


paving with asphalt, 
North, from East Madison St. 
land Drive and othe 
ing and constructin 
lin Ave., from Shelby St. 
paving with asphalt, $5,000; 
tine Ave. and other streets, concrete 


r streets, grading, curb- 
& sewers, $7,500: F 
to Harvard Ave. 


-—A 3-story and base- 
x 150 ft., of brick, is to 
actory on Robin 
the Chenango Silk Co. 
preparation and bids will 


Plans are under 
be called for soon. 


a 


structure, 50 x 100 ft. Pic 


tons. F. A. Alley, Pres 

Pres.; J. A. Green, Sec 
The Standard Furnitu 

son, Pres., will erect a “Baty Dav 

finishing department an, Tee BB tor 

be a 3-story brick struc. dog 

mill construction. " ft, of 
CLEVELAND, OHIO. 


ting Co., Hercules 3), rd Kait 
erect a mill, the contract eee, 
awarded to I. B. & M. “S Dee 
new building will be | es a 


Stories high, and wil! } : 
automatic sprinkler syster, wen th a 
will be used in the exter; MOO) bricg 
dations, work on the lait, t aby 
leted. BOLTON-PRAT I so a. 
Idg., Cleveland, are the “chofield 
mason work, and A. fF ru 
Trust Bldg., is Arch. The whine 
have a floor space of (i). wi 
Pected to be ready for tx 
spring. This company wa u¢ 
1901 with a capital of $65, i 
is Pres. and Mark L. Corn . 
AUBURN, IND.—Wime: . 
have ordered plans and \, Pha, 
Soon for the construction , bids 
building in this city. SORE 
FREEMONT, IND.—The 
Co. will receive bids for th Pt, 
several grain elevators as «., lana o- 
completed. Otis Mamme| is P 
GARY, IND.—The Amer 
Co. has purchased 130 acer: 
Gary Land Co. upon which | 
equip a locomotive plant wh. oe 
ployment to 15,000 men, 1h, hae ane 
templates concentrating ap, olidatios 
some of its other plants at G ae 


LA SALLE, ILL.—Accordi the 
cago “Record-Herald,” annou t of 
addition of machinery and e) : 
will increase the toial inves 
than $2,000,000 is made by 
Cement Mfg. Co., 204 Dearbor: 

The works of the concern ar; 
lil. The improvements will ine 
put 50% over that of last year, 
total to 6,000 bbis. of Portland 
The company is controlled « 
William and Theodore Dickinso 

BURLINGTON, IOWA.—H. 
Arch., Tama Bidg., Burlington, 
that the general contract for cons; 
4-story mill-constructed factory bu 
Chittenden & Eastmann Co. has 
HENRY A. BECK, of this city. J 
System, elevator and heating to | 
later contracts, 

Mr. Goddard advises us that he is pr 
ing plans for a 5-story building, Go 
the basement and first story to hx 
forced concrete, the balance of th: building 
to be of mill construction, and same tg have 
sprinkler system installed. P ans and s 














fications for this building will |. eady for 
the contractors early in February , 
8ST. LOUIS, MO.—The St. Louis Contract. 


ing Co., Jerome F. Casey, Pres., will erect a 
factory on Clayton Ave. to Cost $60,Wu0 
Site fronts 242 ft. on Clayton Ave., starting 
100 ft. west of Newstead Ave. It has a depty 
of 370 ft. to the Wabash R. R. tracks. Th 
price paid for the lot was $25,000. The work 
of grading has begun, and a switch will be 
run from the railroad tracks through the lot 
The plant will employ 150 people, and it will 
contain a stone planer to Shape Bedford 
stone, 

KENDALL, WASH.—The Balfour-Guthrie 
Co. has awarded a contract to F. L. SMITH 
& CO., 30 Cortlandt St., New York, for build- 
ing a cement plant near Kendall. The con- 
struction is to begin at once. 

VICTORVILLE, CAL.—The Victor Portland 
Cement Co. will expend $1,000,000 in erect- 
ing a plant here and constructing a stand 
ard-gage railroad from the factory to the de- 
posits. Daily Capacity is to be 3,000 bbis 
Plans have been prepared and it is reported 
work is to commence immediately David 
A. Mulvane is Pres.; John G. Meacham is 

y. 

ATWOOD, ONT.—Bids are asked wuii 
noon, Jan. 30, by Edmond Gunn, 25 Toront 
St., Toronto, Ont., for the purchase of th: 
mill, machinery, roadbed, mar! deposits, et: 
of the estate of the Western Ontario Port- 
land Cement Co., Ltd. The plant is situated 
in the village of Atwood, in the County of 
Perth, and has been operating for three sea- 
sons, producing cement, and with an esti- 
mated capacity of over 300 bbls. a day 


MISCELLANEOUS CONTRACTS. 


U. S. RECLAMATION SERVICE.—Items 
regarding irrigation, canal projects, etc., will 
be found under Water Supply—Irrisation. 


CEMENT MILL.—Atwood, Ont.—!or sale 
of cement mill, etc., see under Mavufactur- 
ing Plants. 

HYDRAULIC DREDGE.—Toronto, Ont.— 
Bids will be received Jan, 19 by J Oliver, 
Mayor, Chn. Board Control, for cov-tructing 
a hydraulic dredge complete. 

DITCHES.—Crookston, Minn.—Bid. will be 
received until Jan. 27 by N. A. /ioffard, 
County Audr., for constructing d es, re- 
quiring 28,000 cu. yds. of excavati: Esti- 
mated cost, $3,368. 

DITCH.—Sioux City, lowa.—Bids asked 
by E. E. Hosmer, County Audr., | ul 2 p. 
m., Feb. 1, for construction of the Hackley 
Lateral Ditch, Woodbury County. Approx- 
imate quantities, 39,000 cu. yds, 

GAS BUOYS.—Tompkinsville, N. yY.—The 
U. S. Light House Inspector’ ha: warded 
contrast to the SAFETY CAR HE. “ING & 
LY NG CO., 2 Rector St., N York, 
‘for seven gas buoys, at $72,600. 

SAND, COKE, PIG IRON.—Augu i, Ga- 
Bids are asked until noon, Jan. 15, >¥ Com- 
Officer, Augusta Arsenal, \ugusts, 
— furnishi and Santegring at me 
Tsenal, sand, undry 
pig iron. 


PUMPING SYSTEM.—Grass Val! . Cal- 
The company operating the Bmpir. nines at 
Grass Valley has let contract for : pully 
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Suppleme —January 14, 1909. ENGINEERING NEWS. Is 
aE f 
P e TAYLOR FOUNDRY & for furnishing and installin - NDUSTRIAL 
em | @ ice-making and r , cation 
in BERL —" ee very. B- pee ga machinery at Navy Station, . = NOTES. Eee eee P ‘oo =. 
rated cost, ; Seleies. Parte Rico. ‘. The lowest bid re- THE WESTERN STATES PORTLAND as supervising engineers to assure the faith- 
iTcH.—* r, Minn.—Bids were re- srimenens Ce mit y the Brunswick Re- CEMENT CO., of Independence, Kan., an- ful performance of work They are also 
pe on 1 by John Feig, be $2,190. ng Co., New Brunswick, N. J., at  nounces that Mr. T. F. McClaren is General prepared to take contracts construc 
seer, at T, ee es, aaa $5. pate Sales and Traffic Manager of the company. tion of railways, bridges retaining 
sructing ¢ = ‘et to CHARLES SUPPLIES, Panama.—Bids will be received THE MINNEAPOLIS STEEL & MACHIN- Walls, ete., and have fit for 
ogg, Contr - — until Jan..18 by the Isthmian Canal Com- ERY CO. has moved its southern office into Work of considerably 
TTCLIFF on, Minn. mission, Washington, D. C., for furnishing the New Praetoria Bl Dall OR INar en ‘ 
SUT - the followi : fom rian dg., allas, Tex., A LARGE BRIDGE ructura ee! 
EVEE.- dria, La—Bids are ask h es ng supplies: Sanitary fixtures, where its southern representative, Mr. J. P. concern with a capit 000 ; 
= Jan the Board of Commission- Sheet brass, brass pipe and fittings, iron Greenwood, will handle the Texas business capacity for employing at the beginni: t 
a ” Red Atchafalaya and you pipe = Strings. cocks, bibbs, valves, lead of the company. operations 100 men ha “t = announc i 
=a j : " a : : ation - len, as been nnounced 
out Le’ i gy Bla nay ty os ee od — a — = wheel THE BOARD OF DIRECTORS of Riehle ®% 2eW industry for Massillon, Ohio. A larg 
in R, Oe ill contain about 33,- bolt cutter, lecemeties JO rom ee ae Brothers Testing Machine Co., Philadelphia, lock of the stock has been subscribed 
7 ‘ . re at a meeting held at their office Dec. 22, de. Practical steel men, among whom is C. $ 
wrthwork. chors, chain, windlasses, marine lights, mar- clared an Bae dividend of a per cent. ~s Davis, who was Chief Engineer for the old 


3.—Ithaca, N. Y.—The only 
©. B. Ware, State Arch., on 
work of constructing green- 
Agricultural School, Cornell 
a, was that submitted by 
ruction Co., North Tona- 
ut $58,426 
ew York, N. Y¥.—The lowest 
n Jan. 12 by the Aqueduct 
280 Broadway, for building, 
2% miles of iron and wooden 
cessary gates, around Jerome 
Park Rest was submitted by the J. W. 
Fisk [ror ‘ks, 56 Park PL, at $23,056. 
*METAL }RK.—Mobile, Ala.—Bids were 
wee 4 by the Light-House Engr., 
for furnishing materials and 
kinds necessary for the con- 
ielivery of the metal work for 
y Light-Station, Tex. Lowest 
vmitted by the Champion Iron 











works, K 


yn, Ohio, at $8,595. 

DITCH Paul, Minn.—Bids were re- 
eived by G. Iverson, Secy. State Drain- 
ve Comm on, on Jan. 2 for the construc- 
on of Guo Lake, Minn., state ditch. There 
‘re about 252,000 cu. yds. to be excavated. 
G. A. Ralph, St. Paul, is State Drainage 
Engr. C ict has been awarded to FOLEY 
& GLEASON, + ee Falls, S. Dak., at 
7.3 cts. per cu. ya. 

FOLEY & GLEASON were also awarded 


ontract for state ditch No. 63 at 9.6 cts. 
Estimated quantity, 85,286 cu. yds. 
DRAINAGE DITCHES AND LEVEES.—At- 
kinson, Ill.—Bids are asked until 2 p. m., 
Feb, 6, by the Commissioncrs of the Drain- 
ize Union District Number One of the Towns 
f Atkinson and Alba, in Henry County, for 
he construction of 41,300 ft. of open ditches 

total estimated excavation of 163,300 
1 s and 8,400 ft. of levees with an es- 
mated fill of 2,800 cu. yds. H. E. Reeves, 

Atkinson, Dll., is Engr. 

CONDUIT.--Salt Lake City, Utah.—JAMES 
KENNEDY, Salt Lake City, has been given 
) et by the Utah Light & Railway Co. 
i a conduit along Seventh East &t., 
nth to Eleventh South Sts. 
care of the waters from the big ditch border- 
ng the street railway company’s lines on 
Seventh East St. and from the swamps in 
the neighborhood of that street and Eleventh 
South St. The contract price is $22,000. 

DOCK.—Boca Grande, Fla.—The Charlotte 
Harbor & Northern Railway Co. has lect con- 
tract for extending its main dock at Boca 
Grande Pass, the southern terminus of this 
road, to a depth of 30 ft. of water. Boca 
Grande the most southern deep water 
port in the United States with railway con- 
nections, being 110 miles south of Tampa, 
on the Guif Coast. McAULEY BROS. & 
DURANT, Boca Grande, Fla., 
tractors. : 

MONUMENT.—Indianapolis, Ind.—Bids are 
asked until noon, Feb. 15, by the War De- 
partment, Office of the Commissioner for 
Marking Graves of Confederate Dead, Wash- 
ington, D. C., for furnishing and erecting 
complete, including foundation, in the Con- 
federate section of Green Lawn Cemetery, 
Indianapolis, Ind., a monument or marker 
to the Confederate prisoners of war buried 
therein, to be either of crystalline marble 
or of granite. 

DOCK IMPROVEMENTS.—Duluth, Minn.— 
The Northern Coal & Dock Co., N. Y. Life 
Bldg., St. Paul, Minn., has awarded con- 
tract to the GREAT LAKES DREDGING 
CO., of Superior, Wis., for filling and crib 
work in connection with dock improvements 
at Conner’s Point. The contracts for the 
balance of the improvements in the machin- 
ery line and extension of coal-handling 
bridge have not yet been awarded. J. M. 
Selleck is Res. Mgr., Northern Coal & Dock 
Co., Supe rior, Wis. 

*REMOVING WRECKS.—Boston, Mass.— 
Bids are asked by Lieut.-Col. Edw. Burr, 
Corps Engrs., U. 8. A., until noon, Feb. 6, 


for removing wrecks of steamers ‘‘Ger- 















from 


are the con- 


mania’ and “‘Reindeer,’’ canal boats ‘‘Gco. 
D. Cull,” “John R. Myers,” ‘‘North Star,” 
EB. D. Case,” “Richmond,” ‘William Par- 
ker,” “BF. J. Bailey,” “Governor Roosevelt,” 
, Georg TT,” and “Armenia Allore,”’ and 
— of eight other canal boats, names un- 
ee _in the narrows of Lake Champlain, 
‘ew York and Vermont, unless otherwise 


removed within 30 days. “4 


.CANAL.—Peterboro, Ont.—The contract for 
Section No. 7 of the Trent Valley Canal has 
rded to RANDOLPH McDONALD, 


been aw 


of Toronto, Ont., who also has contract for 
pean d ‘dale section. Section No. ex- 
cade Tro Rice Lake to Healy Falls, a dis- 
tance ‘bout 20 miles, and includes the 
canru n of a dam and ldck at Hastings, 
wal piers at the Grand Trunk Rail- 
a : at the same village, and also at 
> th ws at Trent Bridge, the dredging 
nb... r from Hastings to Healy Falls to 


' %-ft. draught. The contract price 
8 stat be about $450,000. . 


U.* VOSSESSIONS AND CUBA. 
ow ' LIGHT PLANT.—Porto Rico.— 
sad ‘ for constructing the municipal 
as plant in Ponce has been award- 
xi MAN & SANFORD, 149 Broad- 

‘ ork, N. ¥, 
my “G AND REFRIGERATING 
ceiv -—Porto Rico.—Bids were re- 
and ©. 9, by the Buread of Yards 

‘avy Dept., Washington, D. C., 





line, asbestos, 








pon es - _—— engine oil, etc. (Cir- the capital stock of the company for the Massillon Bridge Co. and later for its su 
Bids will be received until Jan. 25 by Capt. year 1908. conser, the Toledo-Massillon Bridge Co., and 
F. C. Boggs, Corps Bngrs., U. 8. A., General THE NELSON VALVE CO., of Philadel- “%° Will be general manager of the new 
Purchasing Officer, Isthmian Canal Comn., Phia, has recently established two branch Psape —— , he number of employees will bi 
Washington, D. C., for furnishing, accord. Offices in the Middle West to keep pace with |. reased to 500 with the completion of the 
ing to Circular No, 487, steel, iron, castings its rapidly expanding business; one in De- present plans According to the plans al 
‘ zs, ready prepared a thoroughly modern plar 


chain wire rope, exhaust heads, blasting caps, 

fuses, connecting wire insulating tape, etc. 
Bids will be received until 10.30 a. m., Jan. 

Y by Capt. F. C. Boggs, Corps Engrs., U. 


John 


troit at 822-23 Penobscot Bldg., the other in f 
Cleveland at 813-14 Perry Payne Bldg. 
M. Bulkley has 
Manager for the territory of Ohio and Mich- 


been 


Mr. 


appointed Sales 


steel 


Receivers of 


or the erection of all ki 
and bridge 
THE STRUCTURAL 
Milliken 


nds of 
work will be buil 


AT SHOPS of the 


- A., General Purchasing Officer, Isthmian i842. ; Bros., Ine., on Staten 
Canal Comn., for furnishing steel rails, MR. D. D. PENDLETON, who was con- [S!and, New York City, recently, 143 tons 
angle bars, tie plates, track bolts and spikes, nected with the Westinghouse Electric & 1 Plates were punched in one day (8 hours 
rail braces, frogs, switches, switch stands, Mfg. Co., of Pittsburg, Pa., for some fifteen 4{ Minutes to be exact) on one machine tool 
ties, etc. years, has recently opened offices as Dis- da | ny ging 3 IS-in. flang 
PILING.—Panama.—Bids were received as tFict Sales Manager of the American Boiler {> o) a ee 11/16 in. thie 
follows on Jan. 4 for furnishing to the Isth- Economy Co., manufacturers of the Copes her . ei 16 a ee h rhe a 
mian Canal Commission, Washington, D. C., Feed Water Regulator, and the Copes Pump Le 5, natn holes was ab: 
a quantity of piles as follows, (a) 2.600 40 to Governor. Mr. Pendleton’s offices are located sa pert bap } be , 


70 ft., (b) $1,090, 45 to 75 ft.: American 
Tie & Timber Co., 11 Broadway, New York, 


in the Frick Building Annex, Pittsburg, Pa. 
THE BERGER MFG. CO., 


Canton, Ohio, i 


spacing; 52 of 


I 
kind, 


and 96 of the third rhe 





(a) $22,725; (b) $10,866; 85 days. A. S. held its third annual salesmen’s convention late hand! \ 0.0386 ft 

Bacon & Sons, Savannah, Ga., (a) $24,338; from Dec. 28 to Jan. 2. The representatives tbe hes pw A — a at 

(b) $11,637 ; 100 days. G. 8. Baxter & Co., of the firm from the various sales offices work was done on a multipk punch, four 
15 William St., New York, (a) $25,427; (b) through the.country attended twelve busi- plates being passed through at a time. A 
$12,158 ; 60 days, all or none. G. Elias & ness sessions which were given over to the few days previous to this, on mat “punched 
aos. Buffalo, N. Y., (a) $27,470; (b) $13,- discussion of ways and means to secure more 12,740 9/18-in. holes, one at a tims in ten 
982 ; 120 days. Arthur Gamwell, Seattle, and better business during the coming year. hours This was on light transmiss on line 
(a) $36,169 ; (b) $14,173; 90 days. D. L. The social end of the convention was ably tower angles on a light single stroke ‘ nial 
Gillespie & Co., Pittsburg, (a) $23,175; (b) carried out, culminating in a banquet on the acting punch. These performances are be- 


$11,081; 90 days, all or none. Gulfport Cre- 


closing day. 








lieved to be re 


ords in the line of rapid 


8 is . 
yoo gy Tone nie Matinee cot _THE COMMERCIAL TESTING & ENGI- punching in the bridge shop 
$31,897: (b) $15,497; 150 days. Lake Supe- NEERING CO. announces the opening of THE LINK BELT CO., Philadelphia, state 
rior Piling Co., New Orleans (a) $24 338 - offices and laboratories in the Old Colony that among recent orders may be mentioned 
(b) $11,687; 60 days. W 7? Eeoeaate “ue. Building, Chicago, specializing along the fol- A locomotive coal, ashes and sand station for 
bile, Ala.. (a) $25,030: (b) $11,396: 85 lowing lines: Boiler-room economies, coal the Philad:Iphia & Reading Railway at Ninth 
days. S. E. Naylor & Co. Gulfport Miss. analysis, heat value,. method of purchasing and Wallace Sts., Philadelphia. The plans 
(a) $23,248; 60 days. Salmen Brick & Lum- fuel, coal washing and preparation for oper- of the station, whicb will eventually super 
ber Co., New Orleans, (a) $24,556; 55 days ; ators. Edward H Taylor is President; Harry sede the one now in use, call for reinforced 
(b) $11,741: 70 days. Southern Sawmill W. Weeks, Vice-President; W. D. Stucken- concrete bins, supported by an under-struc- 
Co., New Orleans, (a) $24,338; (b) $11,637: berg, Treasurer, and B. J. Maynes, Secre- ture of steel. covered with concrete There 
100 days, ali or none. W. R. Grace & Co., tary, of the company. will be twelve pockets for coal, two to each 
San Francisco, Cal., (a) $29,650; (b) $13,- THE BUFFALO STEAM PUMP CO., Buf- of six coaling track Total capactty, 2,000 
900; 140 days, all or none. a o Y., advises that it has contracted tons Ashes will be kept in two pockets 
wit the city of Grand Rapids, Mich. to having a capacity of 250 cu. yd Sand stor- 
CONTRACT PRICES. furnish ten large sewage pumps, having a age: six hoppers, three on each side of sta 
HIGHWAY BRIDGE.—Fairport, N. Y.— ‘otal capacity under maximum conditions of tion, to hold 48 cu. yds. of sand. The con 
The itemized prices of bids received on Ver 250,000 gallons per minute. The pumps veying machinery comprises duplicate sys- 
Jan. 5 by F. C. Stevens, Supt. Public Works, Fe to be placed in three stations, one sta- tems, and each will have a capacity of 100 
for Barge Canal Contract No. 38, which is tion to contain two 18-in. pumps, second to tons per hour of coal. and of ashes 250 cu 
for construction of substructure, superstruc- C2tain two 24-in. pumps, third to contain yds. in 10 hours Other installations in 
ture and approaches of a highway bridge at ‘tW¥° 24-in. pumps and the fourth station four Pennsylvania include elevating and convey- 
Wappings, near Fairport, N. Y., were: (A) 40-in. pumps. The ten pumps together, with- ing machinery at cement mills, paint works, 
Engineer’s estimate; (B) W. W. Lindsay @ Ut motors, will weigh approximately 200,- hat manufactory, and fueling equipment for 
Co., § Hanson Bldg., Philadelphia, Pa. ; 000 lbs. a mining company. An open-top carrier wil 
(C) HENRY TOSH & SON, Port By- IN ORDER TO HANDLE its constantly be installed for a contracting firm in New 
we we. Ye (awarded contract); (D) increasing business to better advantage, the York, and an ashes boist for a manufactur 
Merrill, Ruckgaber & Frasen Co., 50 Raymond Concrete Pile Co., of New York ‘8 concern in North Carolina 
Church St., New York; (E) Charles T. and Chicago, has recently established two PATTERSON & DAVIDSON ,constructing 
Hookway, Syracuse, N. Y.: (F) A. J. Rock- new branch offices, one at 204 Perrin Bldg., and industrial engineers 1448 Monadnock 
wood, Rochester, N. Y.; (G) Bellew & Mer- New Orleans, and another at 620 Chestnut tieck, Chicago, is a new firm organized by 
ritt, Co., Tuckahoe, N. Y.; (H) E. W._ St., St. Louis. The New Orleans office is in W. R. Patterson, consulting engineer, and 
Huntington, Rochester, N. Y.; (1) Whit- charge of Mr. G. B. Raymond, who will take F. E. Davidson, architect and civil engineer 
more, Rauber & Vicinus, Rochester, N. Y.; care of all business for his company in the It will undertake to advise as to the location 
(J) W. J. Burns Co., Syracuse, N. Y.; (K) Southern States. The St. Louis office is in and construction of manufacturing and in 
W. A. Johnston, Collins, N. Y.; (L) the charge of Mr. Warren A. Tyrell, C. B, who dustrial plants It will also prepare plans 
Wm. T. McKibben Co., 1170 Broadway, New has represented the Raymond Co. in that and specifications fer and supervise the con 
York: city for some time. struction of such plants, as well as of office 
: (A) (B) (Cc) (D) (EB) (F) (G) (H) (1) (J) (K) (L) 
Cofferdam, pumping, bailing and 
draining, lump sum..... $200.00 $225.00 $200.00 $200.00 $200.00 $100.00 $200.00 $200.00 $200.00 $250.00 $200.00 $175.00 
13,000 cu. yds. excavation........ 65 .60 50 .65 65 0 1 60 60 4 ad 2; 
900 cu. yds. lining ........... 1.50 1.75 1.25 1.50 1.20 1.50 1.50 1.) 1.50 1.50 1.58 1.25 
2.5 M. ft. B. M. sawed lumber 
(yellow pine or Douglas 
fir) per M. fF.......00- 55.00 50.00 60.00 55.00 50.00 55.00 55.00 55.00 55.00 60.00 60.00 0.00 
250 cu. yds. 2d-class concrete.. 8.00 7.50 7.00 7.60 8.00 8.00 9.00 7.00 9.00 8.00 7.50 7.2% 
45 cu. yds. 3d-class concrete.. 7.00 7.00 6.50 7.00 6.00 7.00 8.00 6.50 7.00 7.00 6.50 6.75 
95 cu. yds. reinforced con- 
GEGED << cd cccectccevceses 12.00 12.00 10.00 8.00 10.00 11.00 3.00 10.00 13.00 12.00 10.00 9 00 
2 cu. yds. masonry coping.... 30.00 30.00 
270 sq. yds. 3-class stone pav- 28.00 22.00 30.00 36.00 30.00 30.00 20.00 20.00 30.00 20.00 
DE scarab ceekeoses cae 1.25 1.40 1.20 2.00 1.25 1.50 1.25 1.25 1.50 1.50 1.20 1m 
105,000 Ibs. structural steel...... 04% 04% 04% 04% 04 .05 045 045 04% 045 O49 04 
9,000 Ibs. metal reinforcement. . .04 .088 04 025 04 085 05 O4 4 (4 035 03% 
275 sq. yds. wooden pavt..... 2.75 2.75 2.50 2.00 2.00 2.75 2.75 2.735 3.00 3.00 2.60 oT 
1,500 lin. ft. wooden fence...... .20 .20 .20 15 1.20 .20 25 20 25 25 20 *) 
WORMS | 64k ve dancsctsveces $20,131 $19,879 $17,157 $19,131 $18,882 $19,846 $21,986 $19,010 $19,775 $20,275 $18,912 $18,816 








BRIDGE.—Rochester, N. Y.—Bids were re- 
ceived as follows, in detail, by F. C. Stevens, 
Supt. Public Works, on Jan. 5, for construc- 
tion of bascule bridge over Erie Canal at 


Allen St., Rochester: (A) W. J. Burns Co., 

Syracuse, N. Y.; (B) Merrill, Ruckaber & 

Fraser Co., 50 Church St., New York; (C) ways, 

W. T. McKIBBEN CO., 1170 Broadway, New tions and 


York (awarded contract): 


3,500 cu. yds. excavation.........+.+.--+++0+ 
1,400 cu. yds. forming embankment......-...- 
1,050 cu. yds. second-class concrete.......... 
10 cu. yds. liming.......-see-eee cere ceeere 
450 sq. yds. approach pavements........--- 
sq. ft. Portland Cement Sidewalks....... 
100 lin. ft. new curb stomes.........-++.+ cs 
5O lin. ft. curb stomes reset..........--+ joe 
24 sq..ft. vault lights.......-..--+s-+-eers 
1,000 sq. ft. stairways and foot bridge floor.... 
23,000 Ibs. metal reinforcement 
2,000 Ibs. cast-iron pipe......--.-eeeee ees arse 
215,000 Ibs structural steel.........+.-.-.-* RB... 
20,000 Ibs, machinery 
200 sq. yds. wooden pavement 
4,000 ft. B. M. get pine sawed lumber, per 
ft. B. sees 


= 


, 


210 lin. ft. lattice raflings ree 
Electrical equipment complete (lump sum)..:--- 
Operator’s cabin, complete (lump sum)..... teen 
Safety gate, complete (lump sum) 
Deduct price to be paid by the contractors to the 


State of New York for the existing st Pé¢T- 
structure ...... bescosetcs 5 cb PeesSsicoees tees 
TOMB. cc ccsccces ieivesaress ° ; 


~ 


pw. en, S 
SRIESSSSLR~ 


(B) 
$1.20 
-25 
8.00 
2.00 
2.50 
-20 
1.50 
1 
2. 


RBESE 





POTTER, SMITH & CO. have opened an 
office at 400 Coleman Bidg., 
and South Penn Sq., Philadelphia, 
purpose of conducting a civil 
and contracting business. 
make a specialty of stesm and electric rail- 
and are prepared to make 
reports for the 
prospective investors, also to make pre- 


Fifteenth St. 
for the 
engineering 
They propose to 


examina- 
information of 


-C) 
$0.60 
-20 


450.00 


260.00 
$26,708 


buildings, warehouses, factories and commer 
cial structures of all kinds. Mr. Patterson 
has been for about 12 years the plant engi 
neer of the Western Electric Co., in charge 
of the location, design, construction and 
equipment of buildings in this country and 
abroad. Mr. Davidson has been architect 
and engineer of construction of the same 
company for about 34% years, and structural 


engineer of the Illinois Steel Co. for 5 years 
He was formerly in the Department of Pub 
lic Works, Chicago They were both con 
nected with the design and construction of 
the Western Electric Co.'s manufacturing 
plant at Hawthorne (Chicago) and the ware 
house and factosy of the California Electrical 
Works in San Francisco, which latter su 
cessfully resisted the attack of the great fire 
which followed the earthquake of a few years 
ago. 


WM. AINSWORTH & SONS, the well- 
known instrument makers of Denver, Colo- 
rado, U. 8S. A., are producing a new 30-in 


automatic circular dividing engine which has 
recently been finished in the tool and ex 
perimental department of their factory, and 
which has many original featurss making for 
increased accuracy and speed in the gradua- 
tion of the circles for engineering and as 
tronomical instruments A feature of this 
machine is its massiveness and its rigidity, 
for while its heaviest work will be the rul- 
ing of lines, .002-in. wide by .005-in. deep, 
its weight exceeds 2,000 Ibs., and it ts 
moun on a concrete foundation that is 
entirely separate from the floor. As far as 
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possible all parts have been made of cast 
iron, but the bearings throughout are of 
tool steel, hardened and ground, which in- 
sures durability and permanence of aline- 
ment for an indefinite period, and while the 
difference in the expansion coefficients of the 
three materials used is .000001 per degree 
Fahrenheit, the makers claim that the con- 
struction is such that its alinement and 
operation are not perceptibly affected by a 
temperature variation of 30° F. although 
the engine is located in an underground 
constant temperature building with a tem- 
perature variation of but 1° F. The worm 
wheel of cast iron and weighing 175 Ibs. is 
well ribbed and has imbedded in its upper 
surface three platinum circles on which the 
original and corrected circles have been di- 
vided and from which the worm teeth are 
cut and corrected Owing to the extreme 
rigidity of this machine errors as small as 
0u001-in. are readily determined by means 
of the high power microscopes used, and as 
the worm wheel was seasoned for a period 
of two and one-half years before the final 
work was done on it, errors once deter- 
mined and corrections made will remain 
congtant for an indefinite period. The worm 
wheel spindle is of cast iron with conical 
hardened steel sleeves which rest in har- 
dened steel bearings carried by a cast-iron 
socket, a counter-balanced roller bearing 
taking all but about 10 Ibs. of the weight 
of the wheel and spindle off the bearings, 
this being sufficient to hold the spindle 
firmly in its bearings, a film of watch oil 
.00002-in, in thickness giving sufficient lub- 
rication. This machine has double dividing 
heads operated through splined shafts and 
spiral gearing from a single mechanism on 
the base, which lifts the cutters, carries 
them forward, drops them, rules the lines 
and automatically varies the length of the 
single fifth and tenth degree lines on two 
pieces of work simultaneously. Both divid- 
ing heads have independent vertical and hor- 
izontal adjustment, and either may be in- 
dependently swiveled to any angle for flat, 
bevel or edge graduation and both operated 
simultaneously. The lower rail or bracket 
carries an auxiliary spindle or ‘‘quill” as it 
is called, which in turn carries the work. 
This bracket is adjustable in every direction, 
and the “proving plate’ on the lower end of 
the quill facilitates its adjustment together 
with that of the quill and work to a position 
with its axis coincident with the axis of the 
worm wheel, to within the limit of accuracy 
of the engine. The quills consist of hardened 
steel spindles carried in hardened — steel 
sleeves, the outside of which are of uniform 
diameter and concentric with the axes of 
the spindles and are nothing more or less 
than precision lathe spindles that are re- 
movable and may be carried from one ma- 
chine to another. The parts to be divided 
are, after being previously roughed out and 
seasoned, attached to a quill and all fin- 
ishing operations, including facing off silver 
for dividing, dividing, engraving figures and 
turning graduated edge to gage to fit ver- 
niers, before being removed, thereby insur- 
ing that each operation is true with every 
other operation performed on the quill and 
with the hole at the center from which the 
work is located, to within the error limits es- 
tablished for this work. Owing to the ad- 
vancement of astronomy and the increasing 
precision demanded of instruments for use 
in connection therewith, error limits that 
are permissible to-day must be decreased 
ten, twenty-five or fifty years hence, and in 
view of this a device is embodied in this ma- 
chine by means of which original errors in 
the worm and worm wheel may be further 
reduced together with any errors that may 
arise from wear. By the use of this device 
corrections as small as one tenth of a second 
(.000005-in. measured on the periphery of 
the worm wheel) and even less may be made 
at any time without interfering with the 
operation of the machine. The operation of 
the machine its entirely automatic, it only 
being necessary to place the work in the 
machine and start it Upon completion of 
the work the machine stops automatically 
and calls the operator’s attention to it by 
the ringing of a _ bell The makers state 
that owing to the fact that they have a con- 
siderable amount invested in patterns, tools 
and fixtures for the production of this ma- 
chine, wey will probably construct to order 
similar machines under their patents. 


TRADE PUBLICATIONS. 


GAS-LIGHTING APPARATUS.—The Wels- 
bach Co., Gloucester, N. J. Bulletin 15. 
Paper; 7% x 9% ins.; pp. 19; illus- 
trated. 

This bulletin is a reprint of an address at 
Detroit, Mich., on modern gas-lighting meth- 
ods and fixtufes. 

CENTRIFUGAL PUMPS.—Albergen Pump 
Co., 95 Liberty St., New York City, 
Catalog B. Paper; 6 x 9 ins.; pp. 90; 
illustrated. 

This artistic catalog contains a descrip- 
tion of all the volute centrifugal pumps mar- 
keted by this firm and much other interest- 
ing matter on centrifugal pumps generally. 


ALT.SRNATING-CURRENT TRANSFORM- 
ERS.—The Westinghouse Electric and 
Manufacturing Co., Pittsburg, Pa. Bul- 
letin 1,157. Paper; 7 x 10 ins.; pp. 16; 
illustrated. 

A design of distributing-circuit transform- 
ers (Type S) is described, with particular 
reference to mechanical details, in this leaf- 
let. 


PORTABLE RAIL SAWS.—Quincy, Manches- 
ter, Sargent Co., Old Colony Bldg., Chi- 
cago. Paper; 6 x 9 ins.; pp. 8; illus- 
trated. 

These machines are for track work, and 
have circular saws driven by gearing by 
means of crank handles. Dimensions and 





weights are given, with instructions for 
the use of the machines. There is also an 
illustrated list of repair parts. 

ELECTRIC HOUSE PUMPS.—Hill Machine 


Co., Anderson, — ; é ¥ 
pp. 16; illustrated, er ee 
The motor shaft carries a worm gearing 
with a worm-wheel which forms the crank 
disk for a pump; or it may have a pulley 
for a belt drive. Particulars are given of 
automatic tank switches for starting and 
stopping the motor. Dimensions, power and 
prices are given for the pumping plants. 


ENGINEERING INSTRUMENTS AND SO0- 
LAR EPHEMERIS.—Bausch & Lomb Op- 
tical Co., Rochester, N. Y. Paper; 3 x 
5% ins.; pp. 42; illustrated. 

The first 28 pages are devoted to instruc- 
tion as to the use of and care of transits and 
levels, together with particulars of the Saeg- 
muller patent solar attachment. The re- 
maining pages contain the solar ephemeris 
for 1909, as used with the above attachment. 


RETAINING WALL CONSTRUCTION.—The 
Concrete-Steel Retaining Wall Co., 805 
Traction Building, Cincinnati, Ohio. Pa- 
per; 6 x 8% ins.; pp. 24; illustrated. 

The design and reinforcement of reinforced- 
concrete retaining walls on the Bone system 
are described, with the merits of the rein- 
forced-concrete wall as compared with the 
gravity wall. Line drawings and half-tone 
engravings are given of structures built on 
this system. 

THB USES OF EXPANDED METAL.— 
Northwestern Expanded Metal Co., 930 
Old Colony Bidg., Chicago. Paper; four 
pamphiets; 3% x 6 ins.; pp. 12 to 24; 
illustrated. 

These pamphlets relate to the use of ex- 
panded metal lath for plastering, and ex- 
panded metal reinforcement for concrete 
building construction, roof and floor slabs, 
etc. Notes are given as to reinforced-con- 
crete design, and there are tables of sizes and 
strength of expanded metal sheets, 


ELECTRIC POWER APPARATUS.—Fort 
Wayne Electric Works, Fort Wayne, Ind. 
Bulletins 1,109, 1,110 and 5,016. Paper; 
8 x 10% and 5 x 8 ins.; illustrated. 

Publication 1,109 describes the equipment 
of standard multiphase-switchboard panels. 
No. 1,110 describes a line of engine-driven 
multiphase alternators of the revolving field 
type. Instruction Book 5,016 is issued to 
assist central-station operators to test the 
condition, performance and capacity of trans- 
formers, 

MINIATURE INCANDESCENT LAMPS.— 
The Engineering Depariment of the Na- 
tional iulectric Lamp Association, 4411 
Hough Ave., Cleveland, Ohio. Paper; 
6 x ¥ ins.; pp. 36; illustrated. 

This is a descriptive catalog of a large 
variety of carbon filament miniature lamps 
for decorative purposes, automobiles, tele- 
phone switchboards, storage battery inspec- 
tion, naval instruments, gun sights, sleep- 
ing-car berths, surgical and dental work, 
etc. “ The lamps range from 0.1 c. p. to 8 
c. p. Sockets and receptacles for these spe- 
cial lamps are listed also. 


SEWAGE AND WATER TREATMENT.—Na- 
tional Sanitation Co., 315 South Broad- 
way, Los Angeles, Cal. (H. F. Hiller, 
Secy.). Paper; 9% x 6 ins.; pp. 13; 
illustrated. 

This pamphlet is devoted to what has been 
named a magneto-electrolytic process of 
treating water and sewage. The company 
mentioned above has obtained a license for 
the use of this process from Mr. John T. 
Harris, the ‘uventor, the license covering all 
of the United States except California and 
Illinois. The pamphlet contains very little 
information as to the nature of the process. 
Reference is made to a plant said to be in 
successful pperation at Santa Monica, Cal., 
and reports regarding the operation of this 
plant are given. 


AIR PUMPS.—Wheeler Condenser & Engi- 
neering Co., Cartaret, N. J. Bulletin No. 
108. Paper; 8 x 10% ins.; pp. 32; illus- 
trated. 

The action of the Wheeler-Edwards pump 
in handling both air and water is explained 
and it is shown how an exceedingly small 
clearance and the absence of foot and bucket 
valves results in the attainment of a high 
vacuum, otherwise to be had only by means 
of separate dry vacuum pumps, hot-well 
pumps and air coolers. Various types of 
Wheeler-Edwards pumps are shown, also a 
number of large steam-turbine installations 
in which these pumps are used. The latter 
half of the book is made up of discussions 
of the principles of air pumps, tables of 
mixed vapors, a complete table of saturated 
water vapor from 60° to 180° F., etc. The 
final section gives practical instructions for 
the handling of pumps of this character. 





For other Proposal Advertisements 
see pages 47, 48, of Advertisements 
and Construction News page 16. 


DRAINAGE DITCHES AND 
LEVEES. 


NOTICE OF LETTING FOR CONSTRUC- 
TION OF 





Atkinson, Il. 
Sealed proposals will be received by 
the Commissioners of the Drainage Union 
District Number One of the Towns of 
Atkinson and Alba, in Henry County, 
Illinois, until Saturday, the 6th day of 
February, 1909, and until two o’clock 
P. M. of said day, at which time the bids 
will be publicly opened at the Bass school 
house, located on the South East Quar- 
ter of the South East Quarter of Section 
Fifteen in Atkinson Township, Henry 
County, Illinois, and within the bound- 
aries of said Drainage District. The 
work for which bids are desired consists 
of the construction of 41,300 feet of open 
ditches with a total estimated excavation 
of 163,300 cubic yards and 3,400 feet of 
levees with an estimated fill of 2,800 
cubic yards. Specifications for the work 
may be had upon application to the En- 
gineer, or they may be seen with the 
plat and profiles at the office of the Engi- 
neer or Town Clerk. A copy of the plat 
and profiles may be procured from the 
Engineer upon the payment of $1.00. The 
place of letting is two miles north of the 
Village of Atkinson, which is on the C., 
R. I. & P. Ry. 
EDWARD NOWERS, 
Atkinson, Illinois, 
ANDREW W. ALLEN, 
R. R. No. 6, Geneseo, Lllinois. 
JOHN FRANKENREIDER, 
Annawan, Illinois. 
Commissioners in and for said Drainage 
District. 
H. E. REEVES, 
Atkinson, Illinois. 
Engineer. 
HENRY STELEK, 
Rock Island, Lllinois. 
Attorney. . 





SEWER SYSTEM AND PUMP- 
ING PLANT. 


East St. Louis, Ill., Jan. 14, 1909. 

Proposals will be received by the 
Board of Local Improvements of the City 
of East St. Louis, Illinois, until 12 o’clock 
noon, February 17th, 1909, for the con- 
struction of a system of concrete and pipe 
sewers and a sewage pumping station as 
follows: 

One pumping station building and ap- 
purtenances, 

Five drainage and two sewage pumping 
engines, to be vertical, single acting gas 
engines, direct connected to horizontal 
shaft centrifugal pumps. 

33,500 lineal feet of sewers, varying in 
diameter from 3 to 10% ft. 

The work will be paid for in cash or 
bonds. Specifications, plans, form of pro- 
posal and other information may be ob- 
tained from the Engineer of said City 
upon a deposit of $5.00. 

W. J. CROCKEN, 
City Engineer. 





U. 8. ENGINEER OFFICE, Mobile, 
Ala., January 11, 1909.—Sealed proposals 
for constructing sixty-one wooden pon- 
toons will be received at this office until 
li o'clock a. m., February 11, 1909, and 
then publicly opened. Information on ap- 
plication. H. JERVEY, Major, Engi- 
neers. 





TREASURY DEPARTMENT, Office of 
the Supervising Architect, Washington, 
D. C., January 12, 1909.—Sealed propos- 
als will be received at this office until 3 
o'clock p. m. on the 20th day of Feb., 
1909, and then opened, for the construc- 
tion (including plumbing, gas piping, 
heating apparatus, electric conduits and 
wiring) of the U. 8. Post-Office at Bar 
Harbor, Maine, in accordance with draw- 
ings and specifications, copies of which 
may be had from the Custodian of site at 
Bar Harbor, Maine, or at this office, at 
the discretion of the Supervising Archi- 
tect. JAMES KNOX TAYLOR, Supervis- 


e ing Architect. 





WASHINGTON, D. C., Jan. 12, 1909.— 
Sealed proposals will be received at Room 
212, District Building, at 2 P. M., Feb. 
16, 1909, for coping for the Municipal 
Building. Information on application to 
MAJOR COSBY, Executive Officer, Room 
212, District Building, Washington, D. 
C. Bids must be certi- 
fied check for one hundred dollars 
($100.00). 
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Oivil Engi 


CIVIL ENGINEER: wia 
road and construc: 

















QCe on 

work; will go § Sury — 

“ F ” outl es “yi 
X. A. 2,” Engineer} . Adarest 

New York 
CIVIL ENGINEER, : 2-2 
specialist, experienc & Concrete 
estimator and in cha; “'80er ang 
engagement; owner . YOrk, Wants 
first-class references © Patents 
Engineering News, N , 2 
CIVIL ENGINEER, tec, ~——=——— 
years’ experience R. | eraduate, 5 
struction, heavy fou) 4 and egy. 
engineering; familia; ., Municipal 
sign reinforced concr. COrY, de. 
2,” Engineering News Shel I | 
TK. 2.3¢ 
Draftsme,, 





DRAFTSMAN ; experienc 
tailing, checking and 
York vicinity preferre: 
2," Engineering News. 

DRAFTSMAN, detailing. © 
mating; five years’ ex, 
tural and ornamenta! ;; 
Address “M. A. 2.” 
New York. 


Superintendents, 


REINFORCED CONCRE] t iu 
neer, single, 26 years +. 








-_ 











knowledge building co; thorough 
cially concrete, desires with 3 
ture, designing and som: rinte fu. 
experience, late with os nding 
firm. Address ‘‘R. 9 LA ere, 
News, New York. ae 





Situations Open 





ENGINEER WANTED.—Som: riene 
water-works. Mechanica! le ripe be 
good correspondent. Office work oir 
Address “A, A. 2,” Ene : a 
New York. dey 


2-1t 
WANTED—Immediately, a high rade sale 
man with experience in <e|| a 





and equipment in the pow nat do 
Must have a record showing ability to de. 
velop and close sales with industria) 
establishments, consulting « Lente cua 
architects. Preference wil] } given to 
an ex-Allis-Chalmers or Ww, tinghouse 
man, but consideration will be given te 
all applicants. An excellent opportunity 
for the right man. Address “J. A 9” 


Engineering News, 1636 


Block, Chicago. —o 





2-1t 

EDITOR FOR LEADING) Try HNICAL 
journal. Applicant must pb. especially 
versed in highway engineering and pay- 
ing construction and able to write 
clearly. Position is permanent, and as. 


sures most excellent future for right 
man. Address, stating experience, if any. 
salary expected to start, etc, “W. A 
2,” Engineering News, New York. 2-11 


Miscellaneous Wants 


CONTRACTORS, incorporated and estab- 
lished in New York, desire to communi- 
cate with young college engineers with 
financial connections, with view to their 
taking active and financial interest in 
company. Address “‘S. A. 2," Engineer- 
ing News, New York. 2-tt 


WANTED—Corliss engine, 18-inch to 22-inch 
cylinder, Must be in first-class work- 
ing condition. State size, make, age, and 
lowest cash price f. 0. b. cars. Address 
“ENGINE,” 212 East Kinzie St., Chicago 


FOR SALE 


FOR SALE. 
SECOND-HAND 














‘Engines, Derricks and Boilers 


’ 
1 center crank automatic side valve horizon- 


tal 30 HP.; 1 stationary 40 HP., 1 center 
crank 80 HP. (all in first-class condition) 
three 15-ton derricks, complete, without 
boiler (practicaly new); one five-ton derrick, 


complete, without boiler (practica'ly new); 
one 72 x 18 stationary boiler, complete, 1” 
Ibs. pressure (practically new) Address 
ERIE FORGE COMPANY, Brie, a 23 





FOR SALE. 


Eighteen Dump Cars 


30” gage, wood frame, 5,000 f:. 20 Ibs. re- 
laying rails, frogs, switches, etc. ; «1! in good 


condition. 
PEACE BROTHERS, 
20 Main Street, Flushing, . 1. 2+ 





~ $1100 BUYS 
VULCAN 4 Driver Saddle Ts Locomo- 
tive; 36” Hand brakes. ‘uilt Dec. 


L overhauled 1906, used little nce. 


#aoused to protect from weather ; ce ceasilé 
work. Shipment from Huntingt: Pa. 
Have at same place PORTE 36” sa 


P . 
Dinky, 7 x 12”; hand brakes. duilt De- 
901; good working order. $%) (0. 9-it 
JOHN B. WATSON. Pa 
511-17 Drexel Bldg. Phila: ipbia, 
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